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PUBLIC WORKS, IRELAND. 



THIRTY-NINTH ANNUAL REPORT 

THE BOARD OF PUBLIC WORKS IN IRELAND, 

FOR THE YEAR 1870-71. 



TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY. 

Mat it flease your Lordships, 

w E have the honour to submit our Thirty-ninth Annual Report, embracing, in the 
usual manner, the several services intrusted to our management, viz. : — 

Accounts : — 

Loans for Public Works, Advances and Repayments. 

Sanctions for Grants. 

Public Buildings, viz. : — 

Dublin Buildings, including Viceregal Residences and Establishments in Dublin 
Castle and the Phoenix Park, the Courts of Law, Public Offices, Government 
Prisons, Constabulary Dep6t, General Post Office and Metropolitan Police 
Stations of the Dublin District, the Royal Hospital, Kilmainham, the Royal 
Hibernian Military School, the Royal Dublin Society and Glasnevin Gardens, 
the Royal Irish Academy, the National Gallery of Ireland, Irish town Church. 
Constabulary Buildings throughout Ireland. 

Coast-Guard Stations do. 

Customs Buildings do. 

Inland Revenue Buildings do. 

Post Offices. 

Queen’s Colleges, at Cork, Belfast, and Galway. 

National Education Buildings. 

Phcenix Park. 

Loans for Erecting Labourers’ Dwellings in Towns and Populous Places. 

Supply of Fuel and Light to all Public Offices in Ireland. 

Landed Property Improvement, including — 

Drainage of Lands, &c. 

Erection of Farm Houses and Farm Buildings. 

Do. Scutch Mills. 

Do. Labourers’ Dwellings. 

Loans for Planting Trees for Shelter. 

Landlord and Tenant Act, 1870 (33 & 34 Vic., c. 46). 

Arterial Drainage, with Improvement of Navigation and Water-power. 

Drainage and Improvement of Lands. 

Drainage Maintenance. 

Harbours. 

Fishery Piers and Harbours. 

Inland Navigations. 

Utilization of Sewage Act. 

Tramways. 

Post Roads. 
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1870-71.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

Sanctions for Grants. 



By Act 1 & 2 Wm. 4, c. 33, for Public Works, 

By Act 1 Vic., c. 21, for Public Works, 

By Act 1 & 2 Vic., o. 88 (portion of £50,000), appropriated 
to Grants for Public Works, 

By Act 6 & 7 Vic., c. 44, for Public Works, 

By Act 9 Vic., c. 1, in aid of Relief Works, 

By Act 9 & 10 Vic., c. 108, do. 

By Act 2 & 3 Vic., c. 61, in aid of the Improvement of the 
Shannon Navigation, .... 

By Act 9 Vic., c. 3, for Piers and Harbours, 

By Act 10 & 11 Vic., c. 75, for do., 

For Navigation in connexion with Drainage, Act 5 & 6 Vic., 



1 £ 




d. 
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50,000 
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4,000 
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21,000 
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50,000 
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50,000 
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40,000 
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0 





125.000 0 0 

225.000 0 0 
290,717 0 0 

90,000 0 0 
141,073 0 0 



871,790 0 



LOANS. 

The foregoing abstract gives the results of all loan transactions, under their several 
classes, which have been intrusted to the Board’s management from the commencement 
of its operations in October, 1881, to 31st March, 1871. 

More detailed statements of some of these will be found in the Appendix, viz. — for 
Public Works Loans, including Arterial Drainage, at pp. 38 to 47 ; for Land Improve- 
ment Loans at pp. 11 to 14 and 4S to 57 ; and for the loans under the Land Act of 
last Session at p. 15. 

The operations under the other two classes have been practically brought to a close. 



SANCTIONS. 

During the past year Loans have been sanctioned by your Lordships out of the 
respective funds, and for the following objects, viz. : — 



(1.) Public Works Loan Fund — £ 

River Drainage, including the four new districts of Gully, 

Island Lakes, 4c., Douglas River, and Frankford River, . 31,204 

River Drainage Maintenance, 1,400 

Fishery Piers, 78 

Labourers’ Dwellings, 4,146 

Grand Jury of Counties, 680 

37,508 

(4.) Land Improvement — 

For Improvements by thorough Drainage, Farm Buildings, 

Labourers’ Dwellings, Fencing, Planting, &c., . . . 83,390 

(5.) Land Act — 

For the purchase by Tenants of their Farms, . . . 18,770 



Total Sanctions, £139,668 



The Grand Jury of County Carlow has again taken advantage of the Act of 1869, 
extending the period for repayment by Counties to 20 years ; and a further loan ot 
£680 was made to them, to extend the improvements commenced in the previous 
year. 

Numerous applications have been made by clergymen of various denominations for 
advances under the Glebe Loan Act of last Session, but in consequence of the greater 
part of these not coming within the strict provisions of the Act, and of other legal 
difficulties arising, very little progress has been made in carrying out the objects of 
the Act. 

A Bill has been prepared, and will shortly be laid before Parliament, which, we hope, 
will remove these difficulties, when no doubt very extensive advantage will be taken of 
its provisions by the clergy generally. 
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8 THIRTY-NINTH ANNUAL REPORT OP THE [1870-71. 

Since the date of our last Report the Landlord and Tenant Act, 33 & 34 Vic., cap. 46 
has become law. Part III. of this Act confers on us powers to make advances to 
tenants to purchase their holdings to the extent of two-thirds of the purchase-money • 
and to make advances to landlords to compensate tenants quitting their holdings but 
who have not been disturbed by the landlord ; also to enable landlords to improve 
waste lands. 

The 54th section places at our disposal for these purposes a sum of .£1,000,000. 

The total Loan advances during the year amount to .£121,427; and the repayments 
of principal, including interest, in the same period, to the gross sum of £177,588. 

The following statement shows, under general heads, to what purposes this amount 
has been applied, and the sources from which the repayments have been made, viz. : 





£ 

4,527 

500 

1,700 


Advances. 

o 


Repayments. 


1 . Public Works Loan Fund — 

Counties, . 

Labourers’ Dwellings in Towns, 

Fishery Piers and Harbours, .... 
Other Services, ...... 


Jb 

6 727 


£ 




Arterial Drainage Works, .... 

Do. Maintenance, 


25,850 

150 






2 Employment of Labouring Poor including Laboucherc Drainage, 

4. Land Improvement, • ° 

5. Land Act, ..... 




26,000 

77,980 

10,720 


48,618 

10,242 

111,34S 






£121,427 


177,558 



The amount issued, to be expended under the control of Local Boards, for improvements 
by Arterial Drainage Works is in excess of the issues in the previous year the figures 
being, respectively £25,350 and £15,680. On the other hand, the advances to 
proprietors for improving their estates under the Land Improvement Acts show a 
Jallmg oil ot £o,79o, the amounts being £77,980, against £83,775 in the previous year 
. aere ! s reaa °“ to believe that the falling oil' in this class of improvements arises 
m some degree from the scarcity of labourers in some parts of the country. 

the only new feature of the year is the advance of £10,720, under the Land Act, to 
enable tenants to purchase their farms, which sum, supplemented by £6,640, contributed 
by them has placed seven tenants in absolute possession of their holdings, coverino- 9S1 
acres, subject to the rent-charge of 5 per cent, per annum for 35 years. 
t'iiv-»?’ aym ' entS year ’ "'^ c k 001 h™ue to be made with regularity, amount to 

' a p amst £179,930 last year, the decrease beingdue to the cessation of charges, 
wmch for the next year or two will be considerable. 

the charges have ceased in the year on five drainage districts, viz., Garr, Kileock 
yerryim, bow, and Tawnawoggan, on which 66 proprietors were paying half-yearly 
lstalments; m the same time final awards have been made in three new drainage 
tustncts viz Rdmastulla, Bnckey, and Silver River, which are repayable by 78 pro- 
pnetors, by half-yearly instalments, for 22 years. 1 

dm provement Service the rent-charges have terminated on all advances 
those yeai ' en<J , ed th<> 5th Apri1 ’ I849 > am o™ting to £353,650— making, with 

nronriptors “ T pre ™ usl J terminated, an aggregate sum of £508,222, on which the 
ad , vances wlU now have the advantages of the 
improvements made without further charge. 

50 wh°rih^'li I ‘ ab - UCller !r Drai i la f e Char g es terminated on the 5th April, 1871, leaving 

woicn will expire on the 5 th April, 1872. 
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PUBLIC BUILDINGS. 

The usual works of ordinary repairs and maintenance have been carried out at 
the several Public Buildings and Official Residences in Dublin and throughout the 
country. 



Public 

Buildings. 



Four Courts. 

The general re-arrangement of offices at the Four Courts has been effected, and meets 
with the approval of the Lord Chancellor and the Judges of the Law Courts. 



Charlemont House. 

This building, situate in Rutland-square, has been purchased lately by the Govern- 
ment, for the purpose of providing office accommodation for the Registrar-General’s 
Department. It has been fitted up for the occupation of that department, and it is 
intended that the General Register Office will be finally removed from the premises in 
Henrietta-street, now used by that department, in J uly next, and thus a considerable 
saving of expenditure in rent be effected. Charlemont House has been made available 
for the Census Commissioners, and they have had offices allocated to their use in it for 
some months past. 

Post Offices. 

At the General Post Office very extensive alterations are being canied out, to meet 
the great increase of Postal business, as well as to provide for the Telegraph service. 
At Belfast, Cork, and Limerick, considerable works were found necessary to provide for 
the requirements of the Post Office Department. 



Government Prisons. 

The Prisons at Spike Island and Mountjoy have been duly maintained. That at 
Philipstown has been leased during the past year by the Government to the Committee 
of the Glencree Reformatory, for the establishment of an additional institution of that 
class. 



Constabulary Buildings. 

The buildings at the Depot in the Phcenix Park have been maintained in an efficient 
manner. The Barrack at Killarney, commenced last year, is nearly completed, and 
new Barracks are in progress at— 

Dungannon, county Tyrone ; 

Carna, county Galway ; and 

Naas, county Kildare. 

Arrangements are being made for the immediate commencement of new Barracks 
at — 

Cabirciveen, county Kerry ; 

Bruff, county Limerick ; and 

Skibbereen, county Cork. 



National Education Buildings. 

Thirty-six new ordinary literary National School-houses have been built in the past 
year at a total cost of £14,144 4s. IO^cZ., towards which the Board paid the sum of 
£9,429 9s. lid., being two-thirds of the cost, the remaining one-third of the expense 
being contributed by local persons interested in the schools. e 

Various additions to, and enlargement of, school-houses, together with such works of 
improvement as providing timber-flooring, erecting porches, building enclosing walls 
and gates, wainscotting, tablet rails, eave gutters, and other works, have been effected 
at 3S ordinary literary National Schools, at a total cost of £2,272 9s. 9 d. Towards this 
sum the Board paid two-thirds, viz., £1,514 19s. lOd, and the remaining one-third was 
borne by local persons interested. 

B 
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10 THIRTY-NINTH ANNUAL REPORT OF THE [1870-71. 

Public Besides this expenditure, the Board have expended in alterations, repairing and main- 
Buildings. Gaining the Metropolitan (or Central) Model School Buildings, the Distinct Model, Minor 
— Model, and Model Agricultural Schools the sum of £5,010 12s. 5 d., and a further sum of 
£1,881 4s. 5 d. for furniture for those buildings ; and on the ordinary literary National 
Schools in charge of the Board a sum of £l,S19 3s. 2d. has been also expended on 
works of maintenance and repair. 



Labouring Classes ’ Lodging-Houses and. Dwellings Act (Ireland). 

29 & 30 Vic., c. 44, &c. 

No further loans have been made under this Act since the date of the last Annual 
Report, the impediments to its free working which were noticed in our last Report 
acting as a hindrance to the proceedings. A Bill has, however, been prepared to 
remedy certain of the defects, which it is hoped may receive the sanction of Parliament 
this Session. 



Glebe Loans (Ireland) Act, 1870. 
33 & 34 Vic., c. 112. 



Twenty-eight applications have been made for loans under this Act up to 31st March, 
1871, for the following purposes : — 



For the purchase of glebe land, 

For building and improving of globe bouses, 
For paying off glebe debt, . 



No. Amount applied for. 

£ s. d. 
2 300 0 0 

9 2,438 6 8 

17 7,295 0 0 



Of these tire Board have only been enabled to recommend for your lordships’ approval 
one application — namely, that of the Very Reverend Edward M'Gaver, r.i\, for a loan 
of £800, for erecting- a glebe house at Granard, in the county of Longford. 

The operation of the Act has been much restricted by certain doubts and defects 
which have arisen and been found to exist in regard to its provisions. A Bill has been 
prepared and submitted to your lordships, the passing of which into an Act will remove 
the defects, &c., adverted to. 



Coast-Guard Stations. 

The following new Stations have been completed during the past year : — 



Ballydavid, county Kerry, 1 Chief Boatman and 6 men. 


Ballyglass, county Mayo, 


do. 


do. 


Elly Bay, county Mayo, 


do. 


5 men. 


Malin Head, county Donegal, 


do. 


do. 


Sheephaven, county Donegal, 


do. 


do. 



Extensive alterations and additions have been made at Ballymacaw, Baldoyle, 
BaHyshannon, Ballinskelligs, Ballycroneen, Ballyglass (Boat House), Bar of Lough, 
Bontnahon, Carrickfergus, Castletown Bearhaven, Cromane, Crookhaven, Crosshaven, 
Courtown, Dingle, Donaghadee, Dunmove, Fenit, Fethard, Kilcreclane, Malahide, Mill 
Cove, Mouth of Boyne, Old Head, Oysterhaven, Poor Head, Portmagee, Roche’s Point, 
Robert’s Cove, Rosscarbery (Boat House), Rosslare, Skerries, Tarbert, Upper Cove, 
Whitehouse, and Wicklow. 

The works axe in progress at the following new Stations : — 

Buncrana, county Donegal,.! Chief Boatman and 4 men. 

Courtmacsherry, county Cork, 1 Chief Officer, 1 Chief Boatman, and 7 men. 

Curran’s Port, county Donegal, 1 Chief Boatman and 4 men. 

Cultra, county Down, do. do. 

Skull, county Cork, • do. and 5 men. 

Whitehead, county Antrim, do. do. 
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Preparations have been made for building new Stations at — 

Ballycastle, county Mayo, 1 Divisional Officer and 5 men. 

Ballintoy, county Antrim, 1 Chief Boatman and 4 men. 

Derkmore, county Sligo, do. do. 

Seafield, county Clare, do. and 6 men. 

Teelin, county Donegal, do. and 4 men. 

The works at Ballintoy and Seafield, for which plans had been prepared and funds 
provided last year, could not not be proceeded with in consequence of legal difficulties 
with regard to obtaining possession of the sites. 

Arrangements have also been made for new works and alterations at — Portrush, 
county Antrim ; Ballyally, Castletownsend, Crookhaven, Oysterhaven, and Robert’s 
Cove, county Cork; Ballyhalbert and St. John’s Point, county Down; Balbriggan, 
county Dublin; Knightstown and Waterville, county Kerry ; Omeath, county Louth; 
Pigeon Point, county Mayo ; Rachley (Boat House), county Sligo ; Courtown, Morris- 
castle and Rosslare, county Wexford; Fivemilepoint, county Wicklow. 

Works of repair and maintenance have been executed at various Stations during the 
past year, at a cost of £4,134 17s. Qd. 



Fuel and Light, &c. 

This service for the twelve months ended 31st March, 1871, embraced the supply to 
about 250 establishments, of coals, coke, turf, gas, chandlery, &c., to the aggregate 
amount, including the Phoenix Park and Kingstown ana Howth Harbours, of 
£17,914 6s. lOd. 



LAND IMPROVEMENT. 

The following statement show's the number of applications and the amounts issued 
in each year from 1847, when the operations under the Land Improvement Acts first 
commenced, to the present year. 



No. of Applications. 

1847, June to December (inclusive), . 1,354 






Amount Issue 

. £72,790 


1848, . 






571 






. 356,160 


1849, . 






643 






. 379,836 


1850, . 






. . 436 






. 250,324 


1851, . 






280 






. 145,653 


1852, . 






164 






. 88,542 


1853, . 






154 






. 55,454 


1854, . 






123 






. 49,293 


1855, . 






98 






. 35,180 


1856, . 






108 






. 32,510 


1857, . 






114 






. 31,674 


185S, . 






112 






. 35,524 


1859, . 






111 






. 29,334 


1860, . 






135 






. 26,902 


1861, . 






154 






. 36,656 


1862, . 






184 






. 61,375 


1863, . 






138 






. 58,830 


1864, . 






132 






. 58,430 


1865, . 






90 






. 46,215 


1866, . 






98 






. 26,290 


1867, . 






. . 145 






. 39,185 


1868-9, 






179 






. 64,973 


1869-70, 






166 






. 83,775 


1870-71, 






159 






. 77,980 



This table shows a slight decrease in the number of applications and the amount 
issued as compared with last year ; still it is satisfactory to observe how largely both 
have increased since the year 1866, which is no doubt due, to a great extent, to 
the additional facilities given by the Act 29 & 30 Vic., c. 40, which was passed in that 
year. 

,The reports of the Inspectors show the satisfactory manner in which the works are 
generally carried out, and the successful results of the expenditure. 

B 2 
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12 THIRTY-NINTH ANNUAL REPORT OF THE [1870-71. 

Up to the 31st March, 1871, 4,S18 loans were sanctioned by your lordships, but the 
entire of the sums so approved have not been issued, as many of the loans, or portions 
thereof, have been either relinquished by the borrowers, or cancelled by the Board 
under the authority given by the Act 13 & 14 Vic., c. 31. 

At the close ot' the financial year ending 31st March, 1873, there remained unappro- 
priated out of the fund of £3,000,000, provided by the Acts quoted in the margin, the 
sum of £768,890. 

The total amount issued for all classes of work up to the 31st March, 1871, was 
£2,142,885. 

The loans under which works have been proceeded with, during the financial year 
now reported on, are classified, as to description of work, thus : — 



No. of Amount 

Loans. Sanctioned. 



Drainage and other Laud Works, 


46 


47,015 


Farm Buildings, .... 


54 


25,735 


Labourers’ Dwellings, 


16 


11,820 


Sentch Mills, .... 


1 


575 




117 


£85,145 



The following is a tabular statement, according to districts and counties, showing 
the number of applications and the amounts issued up to the 31st March, 1871 : — 



Schedule showing the Number of Applications and Amounts Issued. 



Name of County. 


No. of 
Appli- 


Amount Issued. 


Total No. 
of Appli- 
cations. 


Total Amount Issued. 


Northern Division. 




£ 




d. 




£ 


s. 


d. 


Antrim, .... 


128 


90,728 


6 


0 










Londonderry, . 


100 


41,038 


0 


0 










Donegal, .... 


191 


94,676 


0 


0 










Fermanagh, 


100 


46,035 


0 


0 










Tyrone, .... 


1S4 


73,250 


0 


0 










Armagh, .... 


52 


13,048 


0 


0 










Down, .... 


63 


29,699 


0 


0 



















— 


818 


388,474 


0 


0 


Midland and Eastern. 


















Cavan, .... 


91 


21,811 


0 


0 










Monaghan, 


67 


27,599 


0 


0 










Longford, .... 


119 


46,746 


0 


0 










Louth, .... 


54 


22,625 


0 


0 










Meath, .... 


172 


91,443 


0 


0 










Westmeath,' 


103 


32,758 


0 


0 










Dublin, .... 


126 


31,667 


0 


0 










Kildare, .... 


142 


47,100 


0 


0 










Kmg’s, .... 


107 


22,653 


0 


0 










Queen’s, . . 


212 


82,965 


0 


0 










Wicklow, .... 


127 


45,006 


0 


0 










Carlow, .... 


141 


61,564 


0 


0 










Kilkenny, .... 


136 


48,471 


0 


0 










Wexford 


201 


82,102 


0 


0 






















1,798 


664,510 


0 


0 


Western. 


















Sligo, .... 


134 


53,582 


0 


0 










Leitrim, .... 


121 


46,550 


0 


0 










Mayo, .... 


281 


111,234 


0 


0 










Roscommon; 


239 


94,825 


0 


0 










Galway, .... 


475 


135,580 


0 


■o 










Clare, . • 


188 


53,621 


0 


0 
















— 





1,438 


-495,392 


0 


0 


Southern. 


















Limerick, .... 


425 


172,955 


0 


0 










Tipperary, 


320 


93,282 


0 


0 










Waterford, 


99 


37,145 


0 


0 










Cork, .... 


666 


154,234 


0 


0 










Kerry, .... 


354 


136,893 


0 


0 
















— 


— 


1,864 


594,509 


0 


0 






Totals, 






5,918 


2,142,885 


0 


0 
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Thorough Drainage. 

From the commencement of operations under the Land Improvement Acts, up to the 
31st March in this year, 242,82S acres have been thorough drained, at an average cost 
of £5 19s. an acre. Of this quantity, 3,072 acres have been drained during the 
period from the 1st April, 1870, to the 31st March, 1871. 



Planting for Shelter. 

For this description of improvement eleven loans, amounting to £5,755, have been 
sanctioned since the commencement; and of this number four, amounting to £2,180, 
were approved during the year now reported on. 



Farm Buildings. 

Since the passing of the Act 13 & 14 Vic., c. 31, 515 loans, amounting to £217,200, 
have been sanctioned for the erection of farm buildings, and the operations under 358 of 
such loans, amounting to £138,340, have been completed. 



The following schedule shows the number of loans for farm buildings completed in 
each county in Ireland, with the sums sanctioned and issued : — 

Loans for Farm Buildings which have been closed. 



Name of County. 


No. 

of 


Amount 




Name of County. 


No. 

of 


Amount 


Amount 


Antrim, . 


7 


£ 

2,200 


£ 

2,200 


Londonderry, . 


6 


£ 

1,900 


£ 

1,900 * 


Armagh, 


1 


200 


120 


Longford, 


9 


2,900 


2,900 


Carlow, . 


C 


2,000 


2,000 


Louth, . 


3 


1,100 


1,100 


Cavan, . 


5 


1,620 


1,620 


Mayo, 


19 


8,820 


8,020 


Clare, 


5 


1,950 


1,950 


Meath, . 


16 


6,695 


6,574 


Cork, 


31 


9,650 


9,030 


Monaghan, 


2 


800 


800 


Donegal, 


6 


1,200 

1,100 


1,200 


Queen’s, . 


9 


4,S00 


4,700 


Down, . 


4 


1,100 


Roscommon, . 


23 


9,940 


9,254 


Dublin, . 


10 


3,760 


3,7,20 


Sligo, 


9 


4,700 


4,330 


Fermanagh, . 


3 


980 


980 


Tipperary, 


26 


11,000 


10,280 


Galway, . 


36 


14,480 


12.930 


Tyrone, . . 


8 


3,100 


3,100 


Kerry, . 


20 


8,020 


6,340 


Waterford, 


5 


1,225 


1,225 


Kildare, . 


14 


4,350 


4,090 


W estmeath, . 


8 


4,700 


3,220 


Kilkenny, 


8 


2,700 


2,510 


Wexford, 


12 


4,175 


4,095 


King's, . 


2 


450 


450 


Wicklow, 


7 


2,400 


2,190 


Leitrim . 
Limerick, 


7 

31 


1,650 

12,775 


1,650 

11,835 


Totals, . 


358 


138,340 


128,439 



Ninety-seven loans for farm buildings, amounting to £58,375, are in progress, under 
which sums amounting to £34,988 have been issued; and 60 loans, amounting to 
£20,485, have not been proceeded with. 



Scutch Mills. 

The number of loans sanctioned for buildings of this description, since the passing of 
the Act 15 & 16 Vic., c. 34, is 9, amounting to £2,735. Of this number 2 loans, 
amounting to £775 were made within the year now reported on. 



Dwellings for Agricultural Labourers. 

( Act 23 Vic., c. 19.) 

Since the passing of the above mentioned Act, 134 loans, amounting to £80,455 : 
have been sanctioned for the erection of labourers’ dwellings. 



Laud Jm- 
provcnunt. 
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The following table shows the loans for this class of work, which have been 
completed in the several counties of Ireland : — 



Loans for Labourers’ Dwellings which have been closed. 



County. 


Number 
of Loans. 


Amount 

sanctioned. 


Amount 






£ 


s. 


it. 


& 


s. 


d. 


Antrim, 


1 


2,100 


0 


0 


2,060 


0 


0 


Armagh, 


1 


400 


0 


0 


400 


0 


0 


Carlow, 


6 


3,720 


0 


0 


3,720 


0 


0 


Clare, 


3 


600 


0 


0 


600 


0 


0 


Cork, .... 


1 


550 


0 


0 


110 


0 


0 


Donegal, 


1 


500 


0 


0 


100 


0 


0 


Down, 


5 


6,350 


0 


0 


5,880 


0 


0 


Dublin, 


3 


640 


0 


0 


120 


0 


0 


Fermanagh, 


3 


1,950 


0 


0 


1,950 


0 


0 


Galway, 


2 


1,350 


0 


0 


1,350 


0 


.0 


Ferry, . . 


5 


1,250 


0 


0 


1,250 


0 


0 


Kildare, 


3 


1,850 


0 


0 


1,850 


0 


0 


Limerick, . 


5 


1,850 


0 


0 


1,850 


0 


0 


Londonderry, 


3 


2,000 


0 


0 


1,940 


0 


0 


Longford, . 


1 


200 


0 


0 


200 


0 


0 


Louth, 


1 


100 


0 


0 


100 


0 


0 


Mayo, 


3 


575 


0 


0 


575 


0 


0 


Meath, 


4 


1,380 


0 


0 


1,380 


0 


0 


Monaghan, . 


2 


480 


0 


0 


480 


0 


0 


Queen’s, 


2 


610 


0 


0 


610 


0 


0 


Roscommon, 


1 


170 


0 


0 


170 


0 


0 


Sligo, .... 


1 


900 


0 


0 


360 


0 


0 


Tyrone, 


5 


1,500 


0 


0 


1,100 


0 


0 


Waterford, . 


1 


350 


0 


0 


350 


0. 


0 


Westmeath, 


3 


1,400 


0 


0 


840 


0 


0 


Wexford, . 


7 


2,450 


0 


0 


2,040 


0 


0 


W icklow, . 


2 


300 


0 


0 


300 


0 


0 




75 


35,525 


0 


0 


31,685 


0 


0 



Of the remaining loans sanctioned for labourers’ dwellings, 44, amounting to £42,475, 
are in progress (under which £21,730 has been issued), and 15 loans, amounting to 
£2,455, have not been proceeded with. 

In Appendix B we give extracts from the reports of our Inspectors, and in Appendix 
C a statement of the loans under which works are in progress, with the amounts and 
dates of the last orders for issue. 



LANDLORD AND TENANT ACT, 1870. 

33 and 34 Vic., c. 46. 

Since our last Report this Act has come into operation, and we have endeavoured to 
give the best attention to the provisions under which the Board are empowered to make 
advances. 

With legal advice and assistance we have prepared forms of application for loans 
under the 42nd, 43rd, 44th, 45th, and 47th Sections of the Act. 

_ Many applications, both verbally and by letter, have been received from parties 
desirous of information as to the powers of the Board and the mode of proceeding. Up 
to the 31st March in this year, 20 formal applications for advances towards the purchase 
of tenants’ holdings were received, and in 7 cases the sums allocated by the Board have 
been advanced, amounting altogether to £10,720. The tenants in these cases have, by 
virtue of the provisions of the Act, been placed in absolute possession of their holdings ; 
the total amount contributed by them being £6,640, and the extent of land purchased 
.981 acres. 

Orders charging the lands with the repayment in 35 years of the sums borrowed 
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have been made by the Landed Estates Court in the several cases specified in the Landlord 

r v, . ill tvm Term 

loJuowmg schedule:— jg^Q 



Name of Tenant Purchaser. 


Amount 


Amount 

of 

Annuity.' 


Charging 

Order. 


Commencement 

of 

Annuity. 




£ 


£ S. d. 






Richard Walsh, 


750 


37 10 0 


15 Feb., 1671. 


23 Nor., 1870. 


Mark Delany, 


1,600 


80 0 0 


23 Jan., 1871. 


26 Nov., 1870. 


Edward Delany, 


1,500 


75 0 0 


23 Jan., 1871. 


28 Nov., 1870. 


John Flynn, 


1,070 


53 10 0 


12 Dec., 1870. 


22 Nov., 1870. 


Joseph Gargan, 


4,700 


235 0 0 


17 Feb., 1871. 


3 Dec., 1870. 


Samuel Graham, 


500 


25 0 0 


11 Feb., 1871. 


23 Dec., 1870. 


William Brady, 


600 


30 0 0 


28 April, 1871. 


12 Nov., 1870. 


Totals, .... 


10,720 


536 0 0 







Applications for loans of this description are on the increase, many having! been 
received since the close of the financial year, the results of which we shall be enabled to 
state in our Report for 1871-72. 



ARTERIAL OR RIVER DRAINAGE. Drainage 

and Lm- 

The Board’s duties in connexion -with the works of Arterial Drainage, with Improve- P roKnunt 
ments of Navigation and Water-power, under the original Acts, viz., the 5 & 6 Vic., cap. Lu>uls ' 
89 ; S & 9 Vic., cap. 69 ; 9 Vic., cap. 4 ; 10 & 11 Vic., cap. 79 ; 16 & 17 Vic., cap. 130 ; 

18 & 19 Vic., cap. 110 ; 19 & 20 Vic., cap. 62; 20 & 21 Vic., cap. 23 ; and 21 & 22 
Vic., cap. 41, have been confined during the past year, as they have been since 1861, to 
determining, on the application of proprietors, the amount of increased rent to be paid 
by tenants holding under leases in respect of the benefit derived by them from improve- 
ments in then’ holdings, resulting from the Drainage operations, and to givino- information 
assistance, and advice to the Trustees of Districts, on such points connected with their 
trusts as they might request, and which we have felt it within our province to five, all 
executive operations having been long since brought to a close. 

No change has taken place in regard to the Board’s responsibility in respect of the 
Clonakilty Slob-lands. 

The whole expenditure charged against the different undertakings commenced under 
the Arterial Drainage Acts, including £70,201 for works chargeable to counties, amounted 
at the end of March, 1871, to £2,391,791 3s. lOd. ; and the repayments in respect 
thereof amounted to £1,066,161 8s. 9 d. 



Drainage and Improvement of Lands (Ireland) Act, 1863, and Amendments thereof Arterial 

26 & 27 Vic., c. 8S ; 27 & 26 Vic., c. 72 ; 26 k 29 Vic., c. 62 ; and 32 & 33 Vic., c. 72. Drai ^' 

Applications for three new Drainage districts have been received since our last Annual 
Report, namely : — 

The Baltracey, county Kildare. 

The Lough Erne, counties Fermanagh, Cavan, and Donegal. 

The Torrent River, county Tyrone. 
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Tie total number of districts brought before the Board since the passing of these A „ta 
and up to the 31st March, 1871, is 31. They are as follow : F ® ese Aots 



Arterial 

Drainage. 



Athboy, county of Meath. 

Ballynacarrig, King’s and Queen’s counties. 
ThurleSj county of Tipperary. 

Rathdowney, Queen’s county. 

Six-mile-bridge, county of Clare. 

Kilmastulla, county of Tipperary. 

Silver River, King’s co un ty an d co u n ty of Westmeath . 

Parsonstown,King’scountyandcounty of Tipperary. 
Camoge, county of Limerick. 

Elphin, county of Roscommon. 

The Connell, county of Kildare. 

Brickey, county of Waterford. 

Upper Inny, counties of Cavan, Longford, Meath, 
and Westmeath. 

The Quinagh, county of Carlow. 

The Clodiagh, county of Tipperary. 



. The Island Lakes and Glore River, county of Mavo 
■ hiongh Oughter and River Erne, county of Cavan. ’ 
' S , , in ?, m 11 La k-e and Ballyhean River, county of Mayo. 
I he Gully, Queen s county. J 

The Doohyle, county of Limerick. 

The Ward, counties of Dublin and Meath. 

Frankfo.nl River, King’s county. 

The Mulkear, county of Limerick. 

Dundcrry, county of Meath. 

Douglas, county of Carlow. 

Derrin lough. King’s county. 

Boolinarrig, King’s county. 

Kildare (Tolly River), county of Kildare 
Baltracey, county Kildare. 

Lough Erne, counties Fermanagh, Chyan, and DoDef-a] 

Torrent River, county Tyrone. ° 



Acts have been passed confirming the provisional orders of the Board constituting 
seventeen of those districts, viz., Athboy, Ballynacarrig, Rathdownev SfiSj 8 
EJniastuUa the Silver River, the Connell, the Briokey, the Quinagi/the TW^? dge ’ 
Elphin, Clodiagh Camoge, the Upper Inny, the 

Lakes, and Glore River, the Frankford River, and the Douglas River. d 

The works of the Athboy, Kilmastulla, Rathdowney Silver River B.ll™. 

Connell Brickey, Quinagh, and Sixmilebridge districts i^e been Smpieted 
awards have been made m the Athboy, Rathdowney, Ballynacarrto Connell’ rh. 1 i 

Kilmastulla, SUver River, and Brickef districts, & woSsTtfi foZ ltS 
min course of execution Parsonstown, Camoge, Elphin Clodiagh Doobvto TT 
Inny, Gaily, Island Lakes, Frankford and Douglas River. S ’ L ’ ooIl y le ' U PP er 

With regard to the twelve remaining districts, the Thurles was abandoned bv the 
petitioners ; the proceedings m the Lough Oughter and River Erne district W be 
renewed; Dernnlough and Baltracey are before Parliament for n rwffi™ . a 
and the other eight districts are passing through the stages required bv the Acta ^ J 
to provisional orders constituting them being made q b 7 Acts previous 

The proceedings with regard to this district are at present in abeyance The inonirv 
ap E“ ntei b Y the B ™rd, has been held, and a copy of his report’™ 
famshedtothe petitioners on the 10th November, 1870. The taking of the* next 
tbl 3 petitioners. It has been intimated to the Board that 
for the^Mn^ro^^is^i^rict^ 16 ' bUe8 ^ 1011 batend bring forward a different project 

„ area of land to be improved in the Thirty districts which have been or 

£324, 50 y pr0Ceedei Wltb 18 ?3 < 949 statute acres, and the estimated cost of the works 

adranc^ 0 ^ 8 ™ 0 * 1 ^ 6 !? ty J™ r Lor<Jsll! P s ™der these Acts amount to £180,008. T 

iWrt of whTnb™ nT T 0Unt £99 ’ 379 ' “ d the repayments from districts 
p t ot winch, awards have been made amount to £3,798 11s. 3d. 

Drainage Maintenance Act, 1866. 

29 & 30 Vic., cap. 49. 

m CTr ° f tHS Ac .*’ f ” ^ ? “Pessary works of maintenance 



The 

in 
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HARBOURS. 

Kingstown Harbour, County Dublin. 



JIarbtmrs. 



During the past year the Piers, Jetties, Wharfs, Buildings, Fences, Roads, Lamps, 
and Sewers, and all works connected with the Harbour, have been maintained in 
good order. 

The damage done by the storm of February, 1870, has been partly made good. 
The steam Dredger has been at work in deepening the Harbour, and a steam crane has 
been erected for loading the dredged material. 

The following is a return of the Vessels that have used the Harbour during the last 
year, 1S70 — Mail and Passenger Steamers and Yachts excepted : — 



Sailing Vessels, to and from the port of Dublin, waiting wind or tide. 
Steamers, waiting tide, . . . 

Prom English, Irish, Scotch, and Foreign ports, to Irish ports, 

Prom English, Scotch, and Foreign ports, to English and Scotch ports. 
Prom Irish ports to English, Scotch, and Foreign ports, 

Prom English aud Scotch ports to Foreign ports, 

For Orders, ........ 

To Kingstown, ....... 

Men-of-War, H. M. Troop Steamers, &c., .... 



Number. Tonnage. 
469 111,065 

19 9,234 

276 21,587 

156 17,315 

192 12,997 

40 8,260 

5 1,085 

560 55,433 

21 — 



In the previous year the numbers were, 



Total, . 1,738 236,976 

. 1,787 251,881 

(See Appendix D.) 



Donaghadee Harbour, County Down. 

This Harbour sustained considerable damage from the heavy south-easterly gales in 
October last. The necessary repairs are in progress. — See Appendix D. 



Dumnore Harbour, County Waterford. 

The Harbour has been maintained in good repair. An old wharf, which was an 
obstruction to the beaching of the smaller class of fishing boats, has been removed. The 
greater portion of the heavy rubble, placed at the foot of the slope of the East Pier for 
its protection, has from time to time been carried, by heavy gales from the south east, 
to the Pier Head. A considerable expenditure must shortly be made to replace this, 
as well as for Dredging out the Harbour, the silting up of which continues to in- 
crease. — See Appendix D. 



Howth Harbour, County Dublin. 

All the works of this Harbour are in good order. The removal of rocks from the 
bed of the Harbour, for which a sum of £1,600 was voted, lias been completed, and 
some breaches which have been made in the sea-slope of the Eastern Pier have been 
repaired. — See Appendix D. 



FISHERY PIERS AND HARBOURS. Piskeiy 

Acts 9 Vic., c. 3 ; 9 & 10 Vic., e. 75 ; 16 & 17 Vic., c. f3G ; 19 & 20 Vic., e. 37 : £f*! 

29 & 30 Vic., c. 45. 

Memorials were received during the year 1870-71 for new Piers at — 

Ballyloughaun, county Galway, and Glin, county Limerick ; and for an enlargement 
of Annalong Harbour, in the county Down. 

The Lords of the Treasury have declined to sanction a grant for Ballyloughaun. 

The necessary preliminary inquiries are being made in the cases of Glin and 
Annalong. 

The works of the following Piers have been completed, the Awards made, and the 
Piers handed over to the counties : — 

Errislannon Boat Harbour, near Clifden, county Galway. 

Ballycastle Boat Slip, county Antrim. 

Lady Elizabeth’s Cove, near Tramore, county Waterford. 
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The works of the following Piers are nearly complete, vi/,. : 

Bantry, county Cork. 

Kilkeel, County Down. 

Spiddle, county Galway. 

Leabo arrow, Aranmore, county Donegal. 

Pout Salon, Lough Swilly, county Donegal. 

Passage East, county Waterford. 

Bantry Pier, County Cork. 

This work has been completed , but a settlement has since been found to have occurred 
at the outer end of the Pier, which the Contractor has been called upon to make good. 

Kilkeel Harbour, County Doivn. 

The works of tins Harbour are complete, with the exception of the excavation of the 
Docks which is being proceeded with, and the construction of a Groin at the north 
side of the entrance. 



Spiddle Pier, County Galway. 

The work will be completed early this summer. It has been executed in a most 
substantial manner, and has sustained no damage from the severe storms of last winter. 

Buncrcma Pier, County Donegal. 

The preliminary steps are being taken in the matter of the proposed new Pier and 
approach road at Buncrana, Lough Swilly, county Donegal. 

Kilmore Pier, County Wexford. 

The repairs of this Pier have been finished, and the cost thereof certified to the Lord 

Lieutenant, pursuant to the 11th and 12th sections of the Act 16 and 17 Vie., cap. 136. 

See Appendix D. 



INLAND NAVIGATIONS. 

Boyne Navigation. 

The works of this navigation have been maintained in good repair ; the removal of the 
American weed, on this and the other navigations under the Board’s charge, continues 
to be a source of considerable expense. 

River Maigue Navigation. 

The works are in a satisfactory state of repair. 



Shannon Navigation. 

No new works have be'en executed on this navigation during the past year ; the 
various works have been kept in good repair. A sum of £770 has been provided in the 
estimates for the construction of fish-passes in the weirs of Jamestown, Boosky, and 
Knockvicar, which will be proceeded with during the present summer. 



Tyrone Navigation. 

The works of this navigation have been maintained in good repair. 

Ulster Canal. 

’Possession has been obtained of the land required for increasing the area of the 
Storage Beservoir at Quiglough, and the necessary works for its enlargement have 
been commenced. When they are completed, "which it is expected they will be in about 
a year, there will be a sufficient water supply for the Canal, and it can be opened for 
public traffic. All the other works of the navigation are in good repair. 
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THE SEWAGE UTILIZATION ACT, 1S65. TUS^-. 

Utilization 

28 & 29 Vic., cap. 75. Act, 1865. 

An application under this Act having been made during the year by the Commissioners 
for the Township of Clontarf for a water supply, and the necessary examination 
having been made, we have recommended the case to the favourable consideration of 
the Public Works Loan Commissioners. 



BRIDGES. Bridge 

Wellesley Bridge, Limerick. 

This Bridge, which although vested in the Commissioners, by the Act 30 & 31 Vic., 
cap. 53 (1S67), was not taken over from the lessees until 20th May, 1S68, since which 
period we have not only maintained the bridge and paid the interest on the commuted 
debt of £ 10,000, including arrears of same from 1st July, 1866, but we have been enabled 
to discharge £242 17s. 3d. of the principal, up to the 31st December last. 

The tolls received during the year amount to £885 10s. 8 d. 



TRAMWAYS. Tramways 

Acts 23 & 24 Vic., c. 152, and 24 & 25 Vic., c. 102. 

Foynes to Listowel. 



The Inquiry and Report required by the Acts have been made by Mr. S. U. Roberts. 



POST ROADS. 

Act 6 & 7 Wm. IV., cap. 116 

On the application of the Postmaster-General, under the 61st section of the above- 
named Act, repairs have been executed during the past year on post roads situated in 
the following counties — 

Clare. Donegal. Mayo. 

These repairs have been executed under the superintendence of the respective County 
Surveyors, at a cost of £291 5s. Sc?., repayable by Grand Jury Presentment at sub- 
sequent Assizes. 



Past Road.:. 



We have the honour to be 

Your Lordships’ obedient Servants, 

J. G. M'KERLIE, 

W. R. LE FANU, 

Commissioners of Public Works. 



E. Hornsby, Secretary, 

Office of Public Works, Dublin, 
15 th May, 1871. 



C 2 
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APPENDIX TO THIRTY-NINTH REPORT OF THE 



[ 1870 - 71 . 



APPENDIX A.— 



Abstract of tho Accounts of the Commissioners of Public Works in Ireland, showing the Total of 



I S 




Balances on 
31st March, 


IloooiYcd. 










£ *. d. 


£ s. it. j 


A 1 24 


Loans, Advances, anil Repayments, viz. : — 

Loans, 57 Geo. ILL, c. !I4, ..... 
1 & 2 Win. IV., o. 33, . . . . 

„ 6 & 7 Vie., c. 44, . 

Arterial Drainage, • 

Laboiicliero Drainage, - 

Land Improvement, • 




I 

1 


1,004 15 8 


301,476 10 G I 


A 2 21 


Land Improvement Preliminaries, 1 0 Vie., e. 32, , 






189 18 10 


1,387 17 0 


A3 24 


Parliamentary Votes and Grants, viz. : — 

1. Public Buildings, Royal Harbours, Sic., 

2. Ulster Canal, ..... 

3. Office of Public. W orks, .... 

4. Ilowtli Harbour, .... 

5. 11.M. Kxchequer— Extra Receipts, 

6. Civil Contingencies, .... 




1 

J 


16,167 3 6 


169,036 0 8 


A 4 3 


District Lunatic Asylums, .... 






69 4 6 


34,192 6 5 


A 5 


4 Miscellaneous Services, viz. : — 

I. Deposit Accounts, 1 & 2 Wm. IV., c. 33, 

•2. Railway anil other Arbitrations, 

3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, 

4. Maintenance of Post ltoads, 

5. Piers and Harbours, .... 

6. Inland Navigations:— Shannon, 

„ Boyne, 

7. Arterial Drainage Maintenance, 29 & 30 Vic., c. 40, 

8. River Drainage Works, 5 & 0 Vic., c. 89, 

9. Wellesley Bridge, . 

10. Athlunkard Bridge, . . • • 

I I. New ltoss Bridge, . 

12. MaynootU College, .... 

13. Sundry Accounts, ... - 






3,718 17 4 


13,721 7 6 




Total, 






20,239 ID 10 


539,814 2 1 


A6 


38 Classified Abstract of Loans for Public Works, 1 & 2 Win. IV., c 
6 & 7 Vic., c. 44. 


33; and 






A7 


39 Statement of open Loan Accounts, 1 & 2 Win. IV., c. 33; and 6 & 7 Vic 
c. 44. 






A 8 


40 Statement of Final Awards under Arterial Drainage Act, with Repayment 
thereon, to tho 31st March, 1871. 







Office of Public Works, Dublin, 1 s'. Kay, 1871 . 
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Accounts. 

Sums intrusted to their Management for Collection or Disbursement for Ono Year, ended on 31st March, 1871- 



1 

1 


Balance* from 

31 at Maroh, 
1870. 


| Paid. 

1 


Balances on 
31at Marcli, 
1871. 




£ s. d. 


£ s. d. 


i * ‘ 4 

| 


£ *. d. 


£ t. a. 


302,571 6 2 


- 


| 299,176 10 6 


| 3,394 15 8 


302,571 6 2 


1,577 15 10 


- 


1,148 14 6 


429 1 4 


1,577 15 10 


205,203 4 2 


- 


200,819 9 0 


4,38:» 15 2 


205,203 4 2 


34,201 10 11 


- 


32,610 18 9 


1,650 12 2 


34,261 10 11 


17,440 4 10 




14,560 17 10 


2,879 7 0 


17,440 4 10 


561,054 1 11 


- 


548,316 10 7 


12,737 11 4 

j 


561,054 1 11 




I 




1 

i 

i 

l 





W. B. Soady, Accountant. 
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APPENDIX TO THIRTY-NINTH REPORT OP THE 



[ 1870 - 71 . 



(A 1.)— An Account, showing the Receipts and Expenditucb of the 
PUBLIC LOANS. 



To Balance, 31st March, 1 870, .... 

Loans Advances. 

Public Works, G & 7 Vic., c. 44 

Amount received from Commissioners of National Debt 



Land Improvement, 10 Vic.., c. 32, Ac.: 

Amount issued from Consolidated Fund 

Lend Act, 33 & 34 Vic., c. 4G : 

Amount issued from Consolidated Fund, 

Total issued for Loans, 

Loans Repayments. 

1. Public Works Loans 

Amounts received under the following Acts, viz.: — 
Loans, 57 Geo. III., c. 34, 

Loans, 1 & 2 Win. IV., c. 33, 

Loans, G &■ 7 Vic., c. 44, 

2. Arterial Drainage : — 

Amount received from Proprietors for Drainage Works, 



3. Labouchere Drainage : 

Amount received from Proprietors, 

4. Land Improvement: — 

Amount received from Proprietors, 
Other receipts, 



£ s. d. 



180 0 0 
1,760 14 7 



111,348 4 6 



d. 



32,727 5 0 



80,000 0 0 

11,000 0 0 



7,529 17 4 
48,618 11 10 



111,358 11 10 



£ s. d. 
1,094 15 8 



177,749 5 6 



’ice of Public Works, Dublin, 1st May, 1871. 



RECEIPTS. 

Balanco from last Account, ...... 

Amount received from II. M. Exchequer by way of Loan, 

>' „ from Proprietors in Repayment of Preliminary Expenses, 



Office of Public Works, Dublin, Is* May, 1871. 



(A 2.)— LAND IMPROVEMENT 



£ s. d. 


£ , 4 


_ 


189 18 10 


700 0 0 




687 17 0 






1,387 17 0 




£1,577 15 10 



(A 3.)— PARLIAMENTARY 



RECEIPT. 


£ s. d. 


£ s. d. 


£ s. d. 


Balanco from the last Account, ... 


— 


— 


16,167 3 6 


Carried forward, 


— 




16,167 3 6 
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Commissioners of Public Works in tlie Tear ended 31st March, 1871. 

ADVANCES AND REPAYMENTS. 



Loans Advances. 

Public Works, 6 & 7 Vic., c. 44 : — 

Amount advanced on Loans, viz. : — 

For Public Works Loans, 1 & 2 Wm. IV., c. 33, . 
To District Drainage Boards, 26 <fc 27 Vic., c. 88, 
For Drainage Maintenance, 29 & 30 Vic., c, 49, 
For Piers and Harbours, 9 Vic., c. 3, <fcc., 

For Labourers’ Dwellings, 29 & 30 Vic., c. '46, . 

Land Improvement, 10 Vic., c. 32, &c. : — 

Paid to Proprietors on account of Loans, 

Land Act, 33 & 34 Vic., c. 46 : — 

Paid to Proprietors on account of Loans, 

Total paid to Borrowers, 

Loans Repayments. 

1. Public Works Loans : — 

Amounts transferred to H. M. Exchequer, viz. : — 
Loans, 57 Geo. III., c. 34, . 

Loans, 1 & 2 Wm. IV., c. 33, 

Loans, 6 & 7 Vic., c. 44, 

2. Arterial Drainage : — 

Amount transferred to H. M. Exchequer, viz : — 
Drainage Works, 5 & 6 Vic., c. 89, 

Maintenance Works, 29 & 30 Vic., c. 49, . 
Drainage Works by Local Boards, 26 & 27 Vic., c. I 

3. Laboucbere Drainage : — 

Amount transferred to H. M. Exchequer, 

4. Land Improvement : — 

Amount transferred to H. M. Exchequer, 

Other payments, . 

By Balance carried to next account, 



4,527 

25,850 

150 

1,700 

500 



180 0 0 
1,760 14 7 
5,589 2 9 



45,623 18 0 
118 14 10 
2,875 19 0 



111,348 4 6 
10 7 4 



32,727 5 0 
77,980 0 0 
10,720 0 0 



*48,618 11 10 
10,242 4 6 



121,427 5 0 



177,749 5 
3,394 15 



302,571 6 2 



* See details under districts, pp. 36 to 41. 



W. B. Soady, Accountant. 



PRELIMINARIES, 1870-71. 



EXPENDITURE. 


£ t. d. 


j £ s. d. 


Amount paid to Exchequer in Repayment of Advances, 


728 0 7 




„ paid for Preliminary Investigations, Advertising, Scrivenery, &c., 


420 13 11 


1,148 14 6 
429 1 4 


Balance carried to next Account, 


- 






£1,577 15 10 



W. B. Soady, Accountant. 



VOTES AND GRANTS. 



EXPENDITURE. 


£ s. d. 


£ j. d. 


Amount of Unexpended Balances on Parliamentary Votes, 

1870-71, surrendered to H. M. Exchequer, viz. : 

Public Buildings, 






Ulster Canal, 




2'l70 2 5 
960 1 10 


Salaries and Incidents of Office, .... 


- 


Carried forward, 


- 


— 



15,671 7 0 



15,671 7 0 

D 
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APPENDIX TO THIRTY-NINTH REPORT OF THE [1870-71. 

An Account showing the Receipt and Expenditure of the Commissioners 



RECEI PT — continued. 
Brought forward, 

1. Publio Buildings, Ireland (Class L, Voto 28). 

Vote for tho year 1870-71, . 

New Works and Alterations : — 

Contributions in aid of National Schools, . 
Relodgement, . 



(A 3.)— PARLIAMENTARY 



£ *. d. 
10,167 3 6 



Maintenance and Repairs : — 

Contribution in aid of erecting a New Window 
Dundalk Custom House, 

Relodgments, &c., . 



20' 0 0 

6 10 8 



Carried forward, 









26 10 8 


147,673 18 2 


16,167 3 6 
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VOTES AND GRANTS — continued. 



EXPENDITURE — continued. 


£ s. d. 


£ $. d. 


Brought forward, . . . 


— 


— 


1. Public Buildings, Ireland (Glass I., Vote 28). 






New Works and Alterations: — 






Coast Guard Stations, ..... 


13,854 3 0 




Royal Hospital, ...... 


281 19 2 




Post Office Buildings, ..... 


7,338 14 8 




Viceregal Lodge, ..... 


69 8 2 




Law Courts, Offices, &c., ..... 


382 13 10 




Metropolitan Police Buildings, . . . 


1,804 2 8 




Royal Irish Constabulary Buildings, including Dep6t 






Barracks, Phcenix Park, .... 


5,147 18 8 




Convict Prison, Spike Island, .... 


297 6 0 




Royal Dublin Society, House, ire., Kildare-street, 


521 11 11 




National Education Buildings : — 






District Model Schools, . . £100 0 0 






Model Agricultural Schools, . . 242 7 4 






Ordinary Literary Schools, . . 10,944 9 9 








11,286 17 1 




Queen’s Colleges : — 






Cork, .... £192 18 9 






Galway, . • • . 54 4 0 








247 2 9 




Chief Secretary’s Office, Dublin Castle, . 


81 16 10 




Geological Survey Office, .... 


132 13 5 




General Registry and Census Offices : — 






Purchase of Charleraont House, . £5,000 0 0 






Stamps on Couveyauce, itc., . . 27 2 7 






Alterations, &c., . . . 847 4 0 








5,874 6 7 








47,320 14 9 


Maintenance and Repairs : — 






Coast Guard Stations, ..... 


4,134 17 6 




Royal Hibernian Military School, 


1,582 18 3 




Royal Hospital, Kilmainham, .... 


2,132 18 0 




Inspector-General of Militia, Office, 


8 18 4 




Customs Buildings throughout Ireland, . 


1,465 18 11 




Inland Revenue Buildings, .... 


178 10 4 




Post Office Buildings, ..... 


981 17 2 




Dublin Castle — Residences, &c., .... 


2,449 3 6 




Viceregal and other Lodges, Gardens, &c., Phcenix Park, 


4,022 10 5 




Law Courts and Offices, Dublin, . 


4,009 18 5 




Four Courts’ Marshalsea, .... 


126 10 9 




King’s Inns Offices, <tc., ..... 


157 6 6 




District Probate Registry Offices, 


54 17 9 




Metropolitan Police Courts aud Stations, 


1,970 12 2 




Royal Irish Constabulary Buildings, including the DepSt 






Barracks, Phcenix Park, .... 


1,823 17 10 




Convict Prisons, ...... 


2,218 13 8 




Central Criminal Lunatic Asylum, Dundrum, 


808 12 8 




Royal Dublin Society, House, &c., Kildare-street, and 






Botanic Gardens, Glasnevin, .... 


1,134 10 9 




Royal College of Science, .... 


484 13 3 




National Education Buildings 






Metropolitan Establishments, . . £1,351 13 7 






Model Agricultural Schools and Albert 






Model Farm, Glasnevin, . . 1,689 7 0 






District and Minor Model Schools, . 1,627 4 6 






Ordinary Literary Schools, . . 1,819 3 2 








6,487 8 3 




Royal Irish Academy, ..... 


247 10 6 




National Gallery of Ireland, .... 


204 7 6 




Carried forward, . 


36,6S6 12 5 


47,320 14 9 



£ t. 

15,671 7 



15,671 7 

D 2 



d. 

0 



0 
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APPENDIX TO THIRTY-NINTH REPORT OF THE 



[1870-71. 



An Account showing the Receipt and Expenditure of the Commissioners 



RECEIPT — continued. 
1. Public Buildings — Brought forward, 
Maintenance and Repairs — continued, 



Fuel and Limit : — 

Relodgments, . 

Transfer from “ Miscellaneous Services," 



Harbours and Inland Water Navigation : — 
Kingstown Harbour : — 

Transferred from “ Miscellaneous Services,” 



Carried forward, 



(A 3.)— PARLIAMENTARY 



19 9 11 
58 12 6 



£ s. d. 

147,673 18 2 



20 19 4 1 147,778 11 3 ' 16,167 3 6 



•£ *. d. 

16,167 3 6 
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VOTES AND GRANTS — continued. 



EXPENDITURE — continued . 

1. Public Buildings — Brought forward, 

Maintenance and Repairs — continued , 

Irishtown Church, 

Queen’s Colleges — Belfast, Cork, and Galway, 
Public Offices in Dublin, 

Rent of Premises, 

Rates, Taxes, and Insurance, 



£ a. a 
47,320 14 £ 



41,143 6 £ 
3,726 17 £ 
1,720 3 



Furniture : — 

Royal Hibernian Military School, 

Royal Hospital, Kilmainham, .... 
Customs Buildings throughout Ireland, . 

Inland Revenue Buildings, . ‘ . . 

Post Office Buildings, ..... 
Dublin Castle, Residences, Ac., .... 
Viceregal and other Lodges, Phoenix Park, 

Law Courts and Offices, Dublin, . . . 

Four Courts Marshalsea, . . . . . 

King’s Inus Offices, Ac., ..... 
District Probate Registry Offices, 

Metropolitan Police Courts and Stations, 

Royal Irish Constabulary Buildings, including the Depot 
Barracks, Phoenix Park, .... 
Convict Prisons, ..... 

Central Criminal Lunatic Asylum, Dundrum, 

Royal Dublin Society, House in Kildare-street, Ac., 

Royal College of Science, .... 

National Education Buildings: — 

Metropolitan Establishments, . . £642 12 6 

Model Agricultural Schools, and Albert 

Model Farm, Glasnevin, . . 688 0 10 

District and Minor Model Schools, . 550 11 1 



Queen’s Colleges — Belfast, Cork, and Galway, 

Royal Irish Academy, . 

National Gallery of ireland, .... 
Public Offices in Dublin, ..... 

Fuel and Light : — 

Supply to Public Departments in Dublin, and Customs 
Buildings, District Model Schools, Convict Prisons, 
District Registry Offices, Ac., throughout Ireland, 



232 14 9 
802 14 0 
280 6 5 
303 8 6 
180 3 3 
1,621 10 0 
956 4 9 
1,025 13 6 
88 16 7 
56 11 3 
43 6 10 
1,213 15 5 

106 1 3 
200 19 3 
289 16 9 
437 0 6 
311 14 11 



[1,881 4 5 
597 12 7 
339 6 6 
29 13 11 
'1,864 16 9 



12,863 12 1 



17,628 15 6 



Incidental Expenses, Allowances to Overseers, Ac., 



Phcenix Park : — 

Maintenance of Gate Lodges, Roads, Deer Farm, New 
Flower Garden, Ac., ..... 
Salaries of Bailiff.Deerkeeper, Gate-keepers, Constables, Ac. 
Incidental expenses, including attendance of Police, Gas- 
light, Ac., ...... 

The Curragh of Kildare : — 

Salary and Allowances to the Deputy Ranger, . 

Salaries of Bailiffs, 

Labour and Incidental Expenses, including Law Costs and 
Clothing for Bailiffs, ..... 

Harbours and Inland Water Navigation 
Kingstown Harbour : — 

Salaries of Harbour Master, Superinten- 
dent, Ac., .... £461 IS 9 

Boatmen, Watchmen, Ac., . . 589 13 2 

Incidents and Contingencies, including 

Gaslight, Ac., . . . 231 14 0 



Carried forward, . £1,283 5 11 



4,547 16 11 
945 14 5 

348 0 2 

336 8 0 
122 8 0 

95 4 4 



5,841 11 6 



554 0 4 



131,781 9 3 



£ s. d. 

15,671 7 0 



15,671 7 0 
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APPENDIX TO THIRTY-NINTH REPORT OP THE 



[1870-71. 



As Acooust showing the Receipt and Expenmtubs of the Commissioned 



RECEIPT — continued. 

1. Public Buildings — B rought forward, 

Harbours and Inland Water Navigation — continued, 



2. Ulster Canal (Class I, Vote 29) 
Vote for the year 1870-71, 
Rents, . 



3. Office of Publio Works, Ireland (Class EL, Vote 41) : 

Vote for the year 1870—71, 



4. HoFrra Harbour (Maintenance) 
Dues, 

Rents, . 



Carried forward, 



(A 3.) — PARLIAMENTARY 



£ s. d. 


£ s. d. 


£ s. d. 


— 


147,778 11 3 


16,167 3 6 


20 19 4 








20 19 4 








147,799 10 7 


_ 


5,000 O 0 




— 


103 4 2 








5,103 4 2 




26,480 0 0 








26,480 0 0 




483 17 4 




— 


268 12 10 








752 10 2 






196,302 8 5 
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VOTES AND GRANTS — continued. 

EXPENDITURE — continued. 

1. Public Buildings — Brought forward, 

Harbours and Inland Water Navigation 
— continued. , . . . 

Rates and Taxes, 

Maintenance, General Repairs, Materials, 
Works at Mail Packet Pier, &c., 
Wrought Iron Barge, Harbour Boat, 
Cranes, <bc., .... 
Dredging Works, 

Donaghadee Harbour : — 

Labour, Materials, Incidents, &c., 

Salary of Harbour Master, Ac., . . 

Dunmore Harbour : — 

Labour, Materials, Incidents, &c., 

Lighter and Puut, Cranes, Implements, &c., 
Salaries of Harbour Master and Clerk of 
Works, .... 



Howth Harbour, (Improvements) : — 
Labour, Materials, Incidents, die., 



Tyrone Navigation : — 

Labour, Materials, Incidents, 

Ac., . . £203 4 ! 

Salaries of Superintendent, 

Collector, Lockkeepers, &c., 176 4 f 

Maiguc Navigation : — 

Salary of Collector and Incidental Ex- 
penses, .... 

Transferred to “ Miscellaneous Services”: — 
Grants in aid of Fishery Pier3, viz : — 
Ballycastle, .... 
ErrisiannoD, .... 
Kilkeel, .... 
Lady Elizabeth’s Cove, 

Leabgarrow, .... 
Passage East, ... 

Port Salon, .... 
Spiddal, .... 



1,283 


5 


11 


9 


15 


9 


3,149 


19 


2 


998 


2 


5 


1,890 


13 


6 


327 


17 


1 


24 


10 


0 


187 


10 


2 


371 


15 


10 


56 


15 


0 



145 6 11 
54 15 0 
2,520 0 0 
239 11 5 
1 10 0 
5S8 0 0 
500 0 0 
6SS 0 0 



— 131,781 9 3 15,671 7 0 



277 4 9 
8,577 9 7 



2. Ulster Canal (Class I., Vote 29) : — 

Labour, Materials, Incidents, Ac., 

Rent and Taxes, ..... 

Salaries, ....... 

Purchase of Lands taken for the enlargement of the 
Quiglougli Reservoir. .... 

Law Costs, Expenses of Arbitration, Valuation, Ac., 



3. Office of Public Works, Ireland (Class II., Vote 41): — 
Salaries, . . . . . . . 



Travelling Expenses, Ac., 
Incidental Expenses, 



4. Howth Harbour (Maintenance) : — 

Labour, Materials, Incidents, Ac., 

Salaries of Harbour Master and Assistant, 



2,090 6 3 
262 19 6 



1,002 


0 


2 


19 


4 


9 


309 11 


0 


2,353 


5 


9 


23,039 


7 


3 


2,814 


6 


4 


470 


4 


3 


822 


19 


8 


64 19 


7 



Printed image digitised by the University of Southampton Library Digitisation Unit 




32 



APPENDIX TO THIRTY-NINTH REPORT OF THE [1870-71. 

An Account showing the Receipt and Expenditure of the Commissioners 



(A 3.)— PARLIAMENTARY 




(A 4.)— LUNATIC 

An Account showing the Receipts and Expenditure of the Commissioners of Public W orks in Ireland (on 

1871, pursuant to Act 1 & 2 



RECEIPTS. 


£ s. d. 


£ a. d. 


£ «. d. 


Balance from the last Account, .... 


_ 


' 


69 4 6 


Amounts issued from the Consolidated fund on account of 








Loans to the following District Asylums : — 








Ballinasloe, ..... 


4,000 0 0 






Belfast, ...... 


3,400 0 0 






Carlow, .... 


1,000 0 0 






Clare, 


3,000 0 0 






Clonmel, . 


1,000 0 0 






Down, . 


4,177 6 5 






Mullingar, .... 


500 0 0 






Omagh, . 


6,000 0 0 






Richmond, 


10,000 0 0 






Wexford, . . , 


1,000 0 0 


34,077 6 5 




Extra Receipts : — 














Contractor, . 








Waterford — Relodgment, .... 


100 0 0 


115 O 0 








34,192 6 5 








34,261 10 11 



Office of Public Works, Dublin, 1st May, 1871. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




1870-71.] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 

of Public Works, in the Year ended 31st March, 1871. 



S3 



VOTES AND GRANTS — continued . 



EXPENDITURE — continued. 

Brought forward, . 

5. H. M. Exchequer — Extra Receipts : — 

Public Buildings : — 

Incidental Expenses (on Sale of Materials), 



Pbccnix Park : — 

Tithe Rentckarge, 
Advertisements (Grazing), 
Grazing-rent refunded, . 
Kingstown Harbour : — 
Ballast supplied, . 



Transferred to H. M. Exchequer, . 

6. Civil Contingencies : — 

Repayment, 

Balance, 



£ s. d. 


£ s. d. 


£ s. d. 


1 - 


- 


192, 07S 2 7 


1 11 0 








1 11 0 




78 6 11 






0 18 9 






15 0 0 








94 5 8 




398 6 8 








39S 6 8 
494 3-4 







3,247 3 1 








3,741 6 5 


_ • 


_ 


5,000 0 0 


— 


— 


4,3S3 15 2 






205,203 4 2 



W. B. Soadt, Accountant. 



ASYLUMS’ BUILDINGS. 



Account of the Commissioners for the Control, Ac., of Lunatic Asylums), during the year ended 31st March, 
Geo. IV., c. 33, &c., Ac. 





EXPENDITURE. 


£ a. d. 


£ 3. d. 


£ s. d. 




Amounts expended on the following Buildings, viz. : — 










Ballinasloe, ...... 




2,504 14 6 






Belfast, ....... 




2,067 14 4 






Carlow, ....... 




1,763 6 10 






Glare, ....... 




2,168 18 6 






Clonmel, . ...... 




1,124 12 4 






Cork, . ...... 




314 8 6 






Donegal, ....... 




60 10 3 






Down, ....... 




1,681 0 6 






Kilkenny, ...... 




78 10 6 






Mayo, ....... 




59 6 10 






Monaghan, ...... 




37 14 6 






Mullingar, ...... 




1,811 9 1 






Omagh, ....... 




6,424 19 0 






Richmond, ...... 




10,591 17 7 






Waterford,/ .... . . 




641 16 4 






Wexford, ...... 




1,084 11 3 












32,415 10 10 




Repayments to H.M.’s Exchequer, .... 






195 7 11 




Balance, ....... 






1,65 0 12 2 










34,261 10 11 



W. B. Soadt, Accountant. 

E 



Printed image digitised by the University of Southampton Library Digitisation Unit 




81 APPENDIX TO THIRTY-NINTH REPORT OF THE [1870-71 

As Account Blowing the Receipt and Expenditure of the Commissioners 



Balance from last Account, . . , 

1. Deposit Receipts for Preliminary Expenses, 1 & 2 Win. IY 
c. 33, &c. : — 

County Antrim, . . . 

„ Carlow, 

Joseph Bates, . 



. Railway and other Arbitration Expenses, Act 14 & 15 
Vic., c. 70 : — 

Amount received from tlie following Railway Companies 
aDd others to meet Expenses of Arbitration : — 

Navan and Kingscourt, . 

Dublin, Wicklow, and Wexford, 

Cork Corporation, 

Fermoy and Lismore, 

Foynes, Listowel, and Tralee, 

Cork and Passage, 

Sligo Borough, . 

Enniskillen Water Works, 



5. Arterial Drainage Deposit Accounts, Act 2G & 27 Vic. 
c. 88, Ac. : — 

Received from Drainage Boards on Account of Preliminary 
Inquiries, Arbitrations, Cost of Awards, &e., viz. : — 
Clodiagk, 

Doohyle, 

Mulkear, 

Lough Oughter, 

Dunderry, 

Upper Inny, 

Elpliin, . 

Baltracey 
Lough Erne, 

Kildare . 

Silver River, 



4. Maintenance of Post Roads, 6 & 7 Win. IV., c. 116 : 

Amount received in repayment of advances made for 
repairs, viz. : — 

County Donegal, 

„ Kildare, 



5. Piers and Harbours, per Act 9 Vic., c. 3 - 

Ballycastle— Grant in Aid, 

,, Contribution, <fcc., « 

Bantry— Loan from Public Works Loan Fund, 
opiddal Loan from Public Works Loan Fund, 

,, Grant in Aid, . 

u Sale of Horse, . 

Kilkeel— Loan from Public Works Loan Fund, 

„ Grant in Aid, . 

Lady Elizabeth— Loans from Public Works Loan Fund 
» Grant in Aid, ... 

ii Sale of Plant, . 



Passage East— Grant in Aid, . 

Carried forward, 



145 6 11 
50 7 3 









622 


0 


0 


688 


0 


0 


3 


0 


0 


’ 300 


0 


0 


2,620 


0 


0 


110 


0 


0 


309 


11 


5 


1 


10 


0 



(A 5.)— -MISCELLANEOUS 



40 0 0 
2 4 0 
5 0 0 



136 3 0 
3 12 0 
7 1 6 
6 12 7 
25 0 0 
30 0 0 
100 0 0 
60 0 0 



41 9 

42 2 
3 10 

40 0 



62 15 6 
46 18 4 
44 0 0 
120 0 0 
35 10 0 
10 0 0 



85 5 0 
91 0 11 



195 14 2 
600 0 0 



1,313 0 0 
2,820 0 0 



421 1 5 
688 0 0 



5,937 15 7 



* s. d. 

3,718 17 4 



4,759 4 2 
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35 



SERVICES. 



EXPENDITURE. 



1. Deposit Accounts, 1 & 2 Wm. IV., c. 33, &c. : 

Paid Cost of Inspections, Law Costs, &c., . 
Balance Refunded, County Antrim, 



2. Railway and other Arbitration Expenses, 14 & 15 Vic., 
c. 70 : — 

Amounts paid to Valuators, &c. : — 

Waterford, New lloss, and Wexford Railway, . . 

Navan and Kingscourt Railway . 

Dublin, Wicklow, and Wexford Railway, 

Cork Corporation, .... 

Fermoy and Lismore Railway . 

Foynes, Listowel, and Tralee Railway, . . ’ 

Sligo Borough Improvement, 



3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88 &c. : 

Paid for Preliminary Expenses, Arbitrations, &c.’: ' ' 

Brickey, . . . . 

Clodiagli, . 

Doohyle, ... 

Ballynacarrigg, ... 

Rathdowney, .... 

Mulkear, .... 

Dunderry, . 

Connell, ... 

Upper Inny, ..... 

Douglas, .... 

Kilmastulla, ..... 

Derrinlougb, ..... 

Boolinarrigg, .... 

Baltracey, .... 

Lough Erne, ... 

Kildare, .... 

Silver River, .... 



4. Maintenance of Post Roads, 6 & 7 Wm. IV., c. 116 : 

Repaid to Her Majesty’s Exchequer, 

Amount expended for Repairs of Post Roads, viz. : 

County Donegal, 

„ Mayo, .... 

„ Clare, ..... 



5. Piers and Harbours, 9 Vic., c. 3 : 

Amount expended on the following Works, viz. : 

Ballycastle, 

Bantry, . . 

Clifden, .... 

Spiddal, ..... 
Kilkeel, . . . . j 

Lady Elizabeth’s Cove, . . [ 

Passage East, 

Errislannon, .... 
Buncrana, . 

Port Salon, . . . ] 



Carried forward. 



£ s. d 


£ s. c 


l. £ s. 




20 4 ( 


) 


— 


130 2 t 








150 6 




18 18 0 




— 


136 3 0 




— 


103 12 0 




— 


61 14 0 







106 12 7 




— 


22 7 0 




— 


23 2 6 








472 9 




18 0 6 




— 


41 9 4 




— 


46 16 4 




— 


6 0 10 







6 4 2 




— 


3 10 6 




— 


2 2 0 




— 


0 10 6 




— 


62 15 6 




— 


42 1 1 




— 


IS 19 0 




— 


19 16 11 




— 


21 18 10 




— 


36 8 S 




— 


76 8 2 




— 


35 10 0 




— 


10 0 0 








448 12 4 


- 


175 10 11 




_ 


25 0 1 




— 


142 10 0 




— 


123 15 7 


466 16 7 








208 IS 11 




— 


703 15 5 




— 


10 12 0 




— 


1,535 3 10 




— 


2,399 5 10 




— 


264 2 4 




— 


617 8 0 




— 


64 11 9 




— 


3 18 2 




— 


784 2 7 






6,591 18 10 






6,591 18 10 


1,538 4 6 



E 2 



d. 



6 



1 
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APPENDIX TO THIRTY-NINTH REPORT OF THE | [1870-71 

An Account showing the Rboeift and Expenditure of the Commissioners 

(A 5.)— MISCELLANEOUS 



RECEIPT. 

Brought forward, 

5. Piers and Harbours, Ac. — continued. 

Errislannon — Loan from Public Works Loan Fund, 
„ Grant in Aid, 

„ Sale of Plant, 

Port Salon — Grant in Aid, 

Leabgarrow — do., 



Pieceipts per Act 16 & 17 Vic., c. 136 : — 
Kilmore — Her Majesty’s Exchequer, 

„ Sale of Plant, 

Bcliiiullet Canal — repaid by County Mayo, 



6. Inland Navigations:— 
Shannon Navigation : — 
Rents, 

Tolls, 

Sales, Ac., 



Boyne Navigation :- 
Tolls, 



7. Arterial Drainage Maintenance, 29 & 30 Vic., c. 49 : — 
Saleen Drainage, Public Works Loan Fund, 

Boyne „ Lodged by C. 0. Palmer, for Survey, 



3. River Drainage Works, 5 A 6 Vic., c. 89 
Sale of Grass, 



9. Wellesley Bridge : — 
Tolls, 



10. Atulunkard Bridge : — 

Received on account f Tolls, 



11. New Ross Bridge 



12. Maynooth College : — 



13. Sundry Accounts : — 

Coastguard Buildings, per Board of Admiralty, 

Dividends received on Stock, 

Board of Trade, per Paymaster-General, Ac,, 

J. Young, per Landed Estates Court, 

'Kingstown Rowing Club, . . . 

Ordnance Survey, per Commissioners of Public Works, 
England, .... 



£ s. d 


£ s. d. 


- 


5,937 15 7 


68 5 0 




54 15 0 




29 3 10 






152 3 10 


— 


500 0 0 


— 


1 10 0 




6,591 9 5 


402 14 6 




440 10 6 






S43 5 0 


1,248 0 1 




1,346 2 5 




196 17 10 






2,791 0 4 


281 11 4 






281 11 4 




150 0 0 




100 0 0 


- 


885 10 8 


- 


300 0 0 




155 0 0 


— 


88 14 3 


— 


159 15 0 


— 


20 0 0 


— 


3 14 8 


- 


300 0 0 




- 



£ s. d. 
4,759 4 2 



3,072 11 8 



17,440 4 10 



Ofce of Public Wcrfo, Dublin, 1st May, 1871. 
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1870-71.] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 

of Public "Works, in the Year ended 31st March, 1871. 



SER V I CES — continued. 



EXPENDITURE. 


1 £ s. d. 


Brought forward, 




5. Piers and Harbours, etc. — continued. 




Expenditure per Act 16 & 17 Vic., c. 136 : — 




Belmullet Canal, Transfer to Her Majesty’s Exchequer, 


576 0 0 


Kilmore, ....... 


445 6 9 


6. Inland Navigations : — 


- 


Shannon Navigation : — 


1,512 3 10 


Maintenance and Repairs of Works, <t c., . 


Salaries (including pay of Collectors, Lock-keepers, Sic.) and 


1,318 14 6 


Boyne Navigation : — 

Maintenance and Repairs of Works, Ac., . 

Salaries of Collectors and Lock-keepers, and Incidents, 


56 11 9 
148 0 3 




7. Arterial Drainage Maintenance, 29 Si 30 Vic., c. 49 




Saleen Drainage, ...... 





Boyne ,,...... 

Moyour ....... 

8. River Drainage Works, 5 & 6 Vic., c. 89 : — 


— 




Wages, Poor Rate, Ac., ..... 




9. Wellesley Bridge: — 




Maintenance and Repairs, .... 




Salaries of Superintendent, Collectors, Ac., 





Wages to Bridgeinen, ..... 

Repaid to Her Majesty’s Exchequer, 

10. Athlunkard Bridge : — 






Salary and Incidents, ..... 

Repaid to Her Majesty’s Exchequer, 

11. New Ross Bridge : — 


- 




Contractor, ...... 


— 


12. Maynooth College : — 




Paid Contractor, balance of Extras, 


— 


13. Sundry Accounts : — 




Coastguard Buildings, T. Hunt, Compensation, 




Dividends on Stock-paid Sundries, 





Board of Trade, Sundry Payments for Rocket Sheds, Ac., . 





Amount paid Crown Solicitor, .... 





Kingstown Rowing Club, Transfer, Ac., . 




Ordnance Survey, Sundry Repairs 


— 


Balance, carried to next Account, 


- 



£ s. d. 
6,591 18 10 



159 10 10 
100 10 0 
10 12 7 



120 8 S 
115 10 0 
130 0 0 
500 0 0 



14 13 1 
295 0 0 



155 0 0 

88 14 3 

89 15 0 
20 0 0 

6 12 8 
238 13 10 



£ s. d. 

1,538 4 6 



7,613 5 7 



3,035 10 4 



270 13 5 
9 6 9 



14,560 17 10 
2,879 7 0 



W. B. Shady, Accountant. 
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38 APPENDIX TO THIRTY-NINTH REPORT OF THE [1870-71 

(A 6.)— Abstract of Loans made by the Commissioners of Public Works, under the Provisions of Act 
1 & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and other general heads 
and showing the Total Issues and Repayments to the 3 1st March, 1871. 



Antrim County, . j 

Armagh County, . 
Carlow County, . 
Carrickfergus, (County ) 
of the Town,) 

Cavan County, 

Clare County, 

Cork County, 

Cork, County of the City. 
Donegal County, 

Down County, 

Dublin City, 

Dublin County, . 
Fermanagh County. 
Galway County, 

-Galway Town, 

Kerry County, 

Kildare County, 
Kilkenny County, 

King’s County, 

Leitrim County, 

Limerick City, 

Limerick County, 
Londonderry Co. 
Longford County, 

Louth County, 

Mayo County, 

Meath County, 

Queen’s Couuty, 
Roscommon Co., 

Sligo County, 

Tipperary County, 

Tyrone County, . 
Waterford County, 
Waterford City, 

Wexford County, 

Wicklow County, . 
Westmeath County, 



Roads and Bridges, 
Inland Navigation, - 
Public Buildings, . 

( 

Bailways, , J 
Miscellaneous, . -j 
Ecclesiastical Commis- ( 
sioners, . | 

Exchequer Bills issued : 



Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Totals to Counties, 



&c., . 

mproving Works, 
&c., . 

Erection and com- 
detion of 
V orks, &c., . 

In aid of construc- 
tion, &c., 

In aid of Sundry 
Works, 

Pursuant to 6 & 7 
Wm. 4, c. 108, 
|nd afterwards re- 
lodged, 



Total issued. 


REPAYMENTS. 




J Principal. 


Interest. 


Remitted. 


£ s. d . 
d ) 


£ s. d . 


■£ 5 . d . 


£ 5. d . 


s, V 157,782 18 8 


157,782 18 S 


19,016 4 7 


__ 


2,507 10 9 


2,507 10 9 






9,477 0 0 


5,824 14 11 


709 19 11 





4,443 10 0 


4,443 10 0 


689 0 4 




37,723 8 0 


37,112 15 7 


7,147 17 8 




17,779 11 8 


17,779 11 8 






4,451 15 10 


4,451 15 10 


33S 7 11 




1,500 0 0 


1,500 0 0 






17,557 5 0 


17,557 5 0 


1,851 7 9 




13,731 17 6 


13,731 17 6 






1,211 0 8 


1,211 6 8 






5,5 3S 11 1 


5,538 11 1 


672 4 1 




5,050 0 0 


5,050 0 0 






32,015 7 8 


31,198 3 3 






3,330 0 0 


3,105 14 1 


52S 12 0 




76,094 9 0 


76,094 9 6 






6,602 10 0 


6,602 10 0 






51,992 11 S 


30,562 7 0 


4,387 3 10 




6,438 17 3 


6,43S 17 3 


1,011 0 11 




7,650 0 0 


7,650 0 0 


1,233 2 4 




3,931 S S 


3,931 8 8 


887 1 5 




13,0] S IS 9 


13,018 18 9 


2,636 16 1 




1,250 0 0 


1,250 0 0 


304 10 9 




4,400 1 4 


4,400 1 4 


920 8 8 




. 9,550 0 0 


9,550 0 0 


1,377 16 3 




12,438 0 0 


12,438 0 0 


1,414 5 3 




2,347 IS 2 


2,347 18 2 


547 19 7 




7,663 0 0 


7,663 0 0 


605 0 2 




19,7S4 0 0 


19,784 0 0 


1,316 11 9 




8,306 G 9 


8,306 6 9 


1,152 6 6 




.9,959 5 11 


9,959 5 11 


760 0 1 




2,300 0 0 


2,300 0 0 


370 4 3 




2,24S 14 0 


2,248 14 0 


122 10 0 




1,550 0 0 


1,550 0 0 


75 7 5 




78,650 3 4 


52,681 14 6 


7,713 14 10 




7,558 1 10 


7,558 1 10 


1,504 2 11 




1,065 1 S 


1,065 1 8 


222 12 1 


— 


, 648,899 11 8 


596,196 10 4 


75,122 1 1 


— 


43,700 0 0 


30,878 8 1 


16,767 9 0 


2,971 11 11 


69,950 0 0 


14,403 1 3 


43,228 5 1 


- 


35,000 0 0 


32,956 2 1 


6,822 14 2 


1,953 17 11 


157,200 0 0 


157,200 0 0 


73,764 16 7 


— 


14,550 0 0 


14,550 0 0 


3,043 4 8 


— 


100,000 0 0 


100,000 0 0 


43,453 11 1 


— 


3,700 O' 0 


■ 3,700 0 0 


361 14 7 


- 




949,884 1 9 2 


62,563 16 3. 




Carried forward. 


1,212,447 18 0 
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(A 6.) — Abstract of Loans made by the Commissioners of Public Works, under the Provisions of Act 
1 & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and other general heads 
and showing the Total Issues and Repayments to the 31st March, 1871 — continued. 







I 






1 REPAYMENTS. 






COUNTY, <fcc. 


TURPOSE OF 










Remitted. 




LOAN. 








Principal. 




Interest. 












l £ 


s. 


d. 


£ 




d. 


j?. « 


d. 


Brought 


forward. 








1,212,447 18 


0 


— 


Sundry Harbours, / 

Docks, &c., . j 


In aid of Con- 1 
struction, . j 


189,270 


0 


0 


174,607 


16 


1 


GS,18G 3 


3 


f 


Act 9 Vic., c. 3, ) 


















Biers and Harbours, < 


and 10 is 11 \ 


44,417 16 


0 


39,122 


12 


5 






1 


Vic, c. 75,. | 
















Maynootli College, j 


Additions and Im- 1 
provements, j 


18,500 


0 


0 


5,895 


15 


3 


- 




Labourers’ Dwellings, 


- 


1,138 


0 


0 


61 


0 


8 


- 




Relief Works, 




1,326,325 


7 


8 


1,432,135 


9, 


5 






Act D Vic., c. 1, 


226,349 


19 


11 


88,338 


1 


3 


156,678 1 


10 


River Drainage and Ra- 


vigation in connexion 
therewith, 


| Act o & 6 Vic., c. 89, 


2,082,052 


7 


3 


1,279,437 


13 


7 


1,195,019 12 


3 


River Drainage Main- ( 
tenance, . j 


Act 29 & 30 Vic., 1 
c. 59, . / 


1,166 


19 


s 


340 


5 


9 


— 




River Drainage, . | 


Act 26 & 27 Vio., > 
c. 88, . } 


99,379 


0 


0 


3,9 9 S 


11 


3 


- 








3,735,273 


14 


0 


2,804,249 


14 


3 


1,424,809 7 


2 



Office of Public Works, Dublin, lit May, 1871. 



W. B. Soadt, Accountant. 



(A 7.)— A Statement showing Issues and Prepayments of Loans made by the Commissioners of Public 
Works in Ireland, pursuant to Act 1 & 2 Wm. IV., c. 33, and 6 & 7 Vic., c. 44, within the year. 



purpose op loan. 



REPAYMENTS within the Year. 



By Annuity, 

Principal and 
Interest. 



Carlow Comity, ... 
Cavan County, 

Galway, County of Town, 

Galway County, 

Kilkenny County, . 

Wexford County, . 

Athlunkard Bridge Commissioners 
Wellesley Bridge, . 

Galway Harbour Commissioners, 
Limerick Harbour Commissioners, 
Dublin Port and Docks Board, 
Newry Navigation Company, . 
Bantry R.C. Chapel, 

Sundry Piers and Harbours, . 
River Drainage Works, . 

Ditto, 

River Drainage Maintenance, 
Labourers' Dwellings, 



Widening Roads, &c., 

Road, Cooiehill to Ballyduff, . 

Do. Galway to Saltbill, 

Do. Do. to Headford, 
Rebuilding New Ross Bridge, 

Ditto, 

Completing Works, 

Constructing Docks, & c. 

Ditto, 

Improving Balbriggan Harbour 
Extension of Canal, 

Enlarging Chapel, . 

Act 9 Vic., c. 8, &c. 

Executed under Act 5 & G Vie., c 
Executed by Local Boards, 

Act 29 <fc 30 Vic., c. 49, . 

Erection of Labourers’ Dwellings in 
Towns, Act 29 & DO Vic., c. 44, . 

Totals, . . £ 

Total Repayments, 



1,700 

25,850 



174 14 1 
109 14 
89 17 : 
182 15 ' 
482 12 i: 
009 1 ! 



117 14 _ , 
30 5 11 
15 2 10 
22 14 



| 45,02:1 Ifi 0 
2,875 19 O 
US 14 10 



2,769 16 11 | Cl, Of 



Office of Public Works, Dublin, 1st May, 1871. 



W. B. Soady, Accountant. 
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appendix to tiiirty-ninth report of the 



[1870-71. 
(As.) Arterial 

Schedule. — Abstract of Final Awards, and Prepayments 







































i, 


Date when 


To 


nl 




Pert 


"l 


f 




iun 








1 


Districts. 


Counties. 






■ 
















made final. 






’ 














T *' 










i 


purposes 




Public 


Works. 


Lu. 


ds. 




















£ 


s. 


d. 


£ 




d. 


£ 




d. 






4 




Arden, 


Louth and Meath, . 


70 


18 Sept., 1854, . 
20 April, 1852, . 


22,280 


5 




1,305 




1 


0,020 


12 


* 


11,004 


8 






her, 1854), 


Galway, .... 






5 






12 


0 


3,000 


0 


0 


813 


13 


1 






Meath and Kildare, . 


1 


10 March, 1840,. 


12,115 


10 


0 


1,880 


15 


(1 


10,270 














Borrisokane Supplemental, 6th 




G3 


20 April, 1802, . 
























March, 1855) 


Tipperary, .... 


10,038 


17 


11 


520 


0 


0 


0,500 


0 


0 


3,000 


17 


11 




Borrisjn-Ossoiy, .... 


Tipperary and Queen’s, 


81 


27 Sept., 1854, . 


20,020 


5 


1 


070 


10 


a 


.10,000 














Boy uo, | 


Kildare, Meath, West-) 


8(1 


21 April, 1805, . 


50,080 


11 


0 


5,124 


18 


10 


22,855 


12 




20,000 


0 


0 




Ballybay, 


Roscommon, 


20 


1 October, 1850, 


848 


17 


4 


41 


0 


3 


807 


11 


2 










r.rnsna, (Ferbane div.) . 


Westmeath and King's, . 


123 


18 April, 1800, . 


107,057 


8 


8 




_ 




30,540 




0 


08,117 




g 




Ballycasey ( Supplemental , 2 3rd 






17 October, 1851, 
























February, 1855), 


Tipperary 


52 


3,800 


3 


2 


185 


13 


4 


3,000 


0 


0 


010 


9 


10 




Bailinbassig, 


Cork, 


40 


13 » » 


7,844 17 


1 


508 


8 


0 


7,270 


8 


4 










llallinderry 


Westmeath and King's, 


ID 


30 April, 1850, . 


1,202 


0 


10 


130 


1 


3 


1,120 


8 


7 










Ikllyteige 


Wexford, .... 


87 


20 June, 1855, . 


43,020 


15 


3 


58 


0 


0 


10,808 


15 


0 


20,000 


0 


3 




Jlallycowan 

Itroadlough (Supplemental, lOt/i 


Kildare, .... 


3 


10 „ 1840, . 


720 


3 


3 


87 


» 


10 


041 


13 


4 










January, 1850) 


Ma )'° 


33 


20 October, 1850, 


1,241 


10 


0 


135 


15 


(i 


900 


0 


0 


200 


1 


3 




Holey (Supplemenlal&thJpril, 1S6T), 


Galway, .... 


53 


17 „ 1801, 


2,220 


14 


2 


130 


10 


7 


1,300 


O 


0 


780 


14 


7 




Ballinakill 


Meath, .... 


37 


20 „ 1850, 


1,107 


4 


7 


03 


14 


3 


1,073 


10 


4 










Boardsmill 


Meath, .... 


38 


30 .. .. 


4,101 


5 


3 


077 


10 


10 


3,513 


5 


5 










Ballinaskea and Castlerickord, 


Meath, .... 


30 


30 „ „ 


2,223 


11 


7 


1S7 


4 


1 


2,030 


7 


G 










Balia, 


Mayo, .... 


102 


0 April, 1857, . 


13,213 


15 


2 


710 


5 


11 


3,000 


0 


0 


13,507 


0 


3 




Ballynahown, .... 


Westmeath and King's, 


01 


U „ 1852, . 


0,802 


7 


3 


503 


17 


7 


0,888 


0 


8 










Bollinamore > Navigation, ( 

and i Drainage, and* 

Ballyeonnel, ) Water-power, J 


Cavan, Fermanagh, Lei-) 
trim, and Roscommon, (_ 
Cavan, Fermanagh, and! 
Leitrim, ) 


120 

121 


10 January, 1800, 
0 March, „ 


228,051 10 
03,723 5 


7 


30,000 0 
2,208 5 


0 

1 


24,412 

750 


0 


0 


108,051 

20,203 


10 

0 


0 




Barren 

Cabore (Supplemental, 2G th Febru- 


Carlow and Kildare, . 


74 


29 October, 1852, 


20,070 


0 


11 


1,083 


18 


» 


24,395 


11 


3 










ary, 1857), .... 


Wexford, .... 


47 


13 „ 1851, 


4,315 14 


11 


45 


11 


0 


3,250 


0 


0 


1,020 


3 


0 




Cappagh, 


Galway, .... 


101 


27 March, 1857, . 


10,205 


8 


1 


300 


0 


0 


7,140 


0 


0 


8,720 


8 


1 




Camoge 


Limerick, .... 


50 


22 „ 1852, 


4,437 


11 


0 


90 17 


11 


4,340 


13 


10 










ClonaHlty, 


Cork, .... 


78 


5 Sept., 1854, . 


11,734 


0 


10 


32 


1 


3 


11,702 


4 


7 










Cork Slob, 

Carriggower (Supplemental, 22 nd 


Cork, County of City of, . 


05 


20 April, 1852, . 


0,020 


7 


11 




- 




5,920 


7 


11 










October, 1801), .... 


Wicklow, .... 


17 


30 „ 1850, . 


3,237 


8 


4 


102 


10 


7 


2,344 


18 


0 


789 


10 


9 




Carrigans 

Curraunboy ( Supplemental , 10th 


Donegal, .... 


11 


20 October, 1840, 


2,470 


7 


10 


141 


0 


3 


2,334 


2 


7 










January, 1856), 

Castlebar Lakes ( Supplemental, Ith 


Mayo, .... 


31 


26 „ 1800, 


290 


0 


7 


20 


0 


4 


200 


0 


0 


68 


16 


3 




Afarck,1855), .... 
■Cuilraore (Supplemental, 10 thJa- 


Do., .... 


40 


20 April, 180 J, . 


1,708 


0 


4 


11 


15 


7 


277 


7 


7 


1,419 


3 


2 






Do., .... 


32 


20 October, 1850, 


320 


13 


0 


18 


8 


10 


40 


5 


11 


208 


18 


0 




Camcloon 


Mayo, .... 


35 


20 „ 1850, 


002 


13 


5 


388 


13 


1 


214 


0 


4 


_ 








■Carbary Mill-stream, . 
Carrowmore Lake ( Supplemental. 


Kildare, .... 


0 


10 „ 1840, 


037 


10 


10 


34 


18 


3 


002 


12 


7 


- 








31»t March, 185b), . 


Mayo, .... 


10 


30 April, 1800, . 


700 


12 


1 


0 


7 


1 


403 


0 


0 


207 


0 


0 




Clonlost, 


Westmeath, 


48 


13 October, 1851 


2,400 


14 


3 


209 


0 


5 


2,107 


4 


10 


_ 








Castleberaard 


King’s County, . 


90 


30 „ 1850, 


22,302 


9 


0 


03 17 


7 


0,800 


0 


0 


12,408 


11 


11 




Cavetown, 


Roscommon, 


07 


20 April, 1852, . 


1,033 


18 


5 




_ 




1,033 


18 


5 


_ 








Curragba, 


Meath and Dublin, . 


22 


30 „ 1850, . 


1,204 


5 


0 




_ 




1,204 


5 


0 


„ 








Croghan, 


Roscommon, 


08 


20 „ 1802, . 


3,540 


0 


0 


108 


0 


5 


3,431 


11 


1 










Castlemartyr, .... 


Cork, . 


83 


20 October, 1854, 


7,3S9 


10 


6 


013 


0 


5 


4,040 


0 


0 


1,830 


13 


1 




Coolaney, .... 


Sligo, . . . . 


70 


29 April, 1802, . 


4,025 


0 


0 








4,625 


0 


0 










Croaslongh, 





85 


3 „ 1855, . 


405 


1 






- 




352 


0 


0 


03 


1 


2 
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1870-71.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 41 

Drainage. — 5 & 6 Vic., c. 89. 

thereon, for the Year ending 31st March, 1871. 



Aren of 


Flooded or 
Injured Lands, 


Cost 
per Acre 


Increase 


Amount of 
Instalments 


fl 


Bepayments. 






which have 
been Drained 
or Improved. 
Statute 
M ensure. 


Drainage, 

including 

Interest, 

Ac. 


of these Lands, 
caused by 

Drainage. 


half-yearly, 


1(1 

of I; To 

-SSS'Met March, 1870 
111 


For year 
_emling jUst 


Total. 


Districts. 


Slat. Acres 

78,000 


3,252 6 li 


£ s. d. 
0 12 0 


£ S. d. 
1,701 19 4 


£ .1. d. 

Paid off. 


30 


£ s. d. 
14,496 3 3 


£ s. d. 
1 17 11 


£ s. a. 
14,498 „ 1 2 


Ardee. 


13,120 


907 0 39 


4 4 1 


339 2 9 


99 9 0 


35 


4,106 4 4 


154 14 4 


4,260 18 8 


Annagh. 


00,000 


3,827 2 18 


2 13 8 


1,034 7 9 


Paid off. 


- 


16,178 13 3 


- 


10,178 13 3 


Blaelcwater. 


20,550 


1,517 0 39 


0 5 4 


505 19 5 


153 2 1 


48 


7,714 1 4 


290 7 11 


8,001 9 3 


Borrisokane. 


35,840 


3,024 3 27 


5 5 1 


1,080 18 2 


305 11 2 


40 


12,338 15 2 


030 17 11 


12,900 13 1 


Bonls-in-Ossory. 


304,130 


0,779 1 18 


7 18 0 


1,658 15 1 


740 2 8 


48 


27,550 2 0 


1,354 0 7 


28,004 3 4 


Boyne. 


3,300 


414 3 27 


1 18 11 


124 0 8 


Paid off. 


- 


1,101 13 0 


- 


1,101 13 0 


Ballybay. 


380,120 


11,008 0 30 


8 18 4 


2,871 0 11 


1,350 14 0 


44 


27,888 17 10 


3,591 2 1 


30,470 19 11 


Brosna (Ferbane cliv.) 


7,060 


753 3 0 


4 10 0 


225 12 8 


08 13 1 


48 


3,574 2 5 


109 7 7 


3,033 10 0 


Ballycasey. 


23,500 


1,452 3 5 


5 0 2 


447 8 10 


212 19 2 


00 


9,485 19 11 


250 1 8 


0,730 1 7 


Ballinkassig. 


1,008 


311 0 38 


3 12 5 


112 8 C 


Paid off. 


- 


1,629 16 2 


- 


1,620 16 2 


Ballinderry. 


20,702 


2,003 0 2 


14 10 5 


1,186 14 8 


547 19 11 


48 


15,836 15 7 


1,202 6 5 


17,030 3 0 


Ballyteige. 


1,000 


215 2 20 


2 10 0 


58 17 3 


Paid off. 


- 


963 18 8 


- 


963 18 8 


Ballycowan. 


1,000 


108 3 19 


5 11 3 


78 10 3 


Paid off. 


- 


1,181 1 1 


- 


1,181 1 1 


Broodlough. 


3,500 


6S3 0 4 


3 0 11 


188 18 11 


Paid off 


- 


1,758 3 8 


- 


1,758 3 8 


Boley. 


1,350 


430 3 3 


2 0 10 


120 15 8 


Taid off. 


- 


1,571 10 5 


- 


1,571 10 0 


Bollinakili. 


0,800 


1,428 3 12 


2 0 2 


42S 2 1 


Paid off. 


- 


0,019 12 3 


- 


5,019 12 3 


Boardsmill. 


3,000 


733 0 20 


2 15 2 


205 7 11 


Paid off. 


- 


3,158 8 7 


- 


3,158 8 7 


Ballinaskea itCastleriokord. 


30,720 


1,750 2 20 


0 18 10 


228 15 3 


112 3 11 


00 


3,596 15 8 


233 4 4 


3,830 0 0 


Balia. 


15,000 


2,032 2 20 


3 2 10 


002 6 8 


Paid off. 


- 


0,025 2 11 


- 


9,025 2 11 


Ballyn allown. 


j- 101,455 


j 0,370 1 34 
(325 


8 0 8 


1,748 10 10 


Paid off. 

839 9 6 
25 15 10 


44 


30,000 0 0 
21,787 0 7 


1,453 10 1 


30,000 0 0 
23,240 1G 8 


Ballroom ore 

l .0(1 

j B.lljmm.1 


40,000 


8,008 0 0 


3 0 1 


2,589 19 9 


929 12 2 


40 


31,900 10 8 


1,275 0 3 


33.2G5 10 11 


Barren. 


7,000 


017 1 24 


0 18 4 


240 0 2 


30 4 7 


35 


3,509 10 0 


72 0 0 


3,041 11 0 


Cahore. 


34,850 


2,577 3 27 


6 3 1 


495 4 1 


232 15 0 


48 


0,009 14 9 


424 17 3 


7,034 12 0 


Cappagh. 


01,184 


1,412 0 7 


3 17 


040 8 0 


Paid off. 


- 


5,340 7 9 


- 


5,340 7 9 


Camoge. 


2,000 


292 0 30 


30 10 2 


- 


394 11 1 


40 


32 1 3 


- 


32 1 3 


Clonakilty. 


330 


214 0 20 


27 13 0 


573 0 1 0 


Paid off. 


- 


6,144 10 11 


- 


8,144 16 11 


Cork Slob. 


12,000 


592 0 31 


5 5 10 


274 16 9 


Paid off. 


- 


3,054 7 .10 


- 


3,054 7 10 


Carriggovrer. 


3,330 


034 2 18 


8 13 0 


217 3 8 


Paid off. 


- 


3,552 14 11 


- 


3,552 14 11 


Corrigans. 


200 


40 0 31 


0 10 4 


19 0 0 


Paid off. 


- 


241 1G 5 


- 


241 16 5 


Curraunboy. 


1,500 


185 2 27 


9 2 9 


65 10 1 


Paid off. 


- 


310 10 7 


- 


310 19 7 


Castlebar Lakes. 


500 


07 3 8 


3 0 8 


21 13 0 


Paid off. 


- 


119 8 4 


- 


119 8 4 


Cuilmore. 


400 


72 3 37 


2 18 7 


27 9 3 


7 8 1 


44 


674 8 5 


2 7 6 


670 15 11 


Camcloon. 


1,000 


100 0 20 


3 10 


44 10 0 


Paid off. 




914 11 2 


- 


914 11 2 


Carbary Mill-stream. 


800 


199 2 30 


3 10 2 


54 18 5 


Paid off. 


- 


649 10 7 


- 


049 10 7 


Carrowmore Lake. 


3,500 


648 2 5 


3 7 9 


177 14 5 


80 10 10 


40 


3,110 10 5 


152 1 11 


8,203 12 4 


Clonlost 


38,000 


2,490 3 27 


8 17 8 


709 1 3 


387 0 0 


44 


9,007 1 7 


671 1 6 


9,738 3 1 


Castlebernard. 


8,000 


300 0 37 


6 5 0 


117 1 8 


55 18 5 


CO 


2,014 11 11 


110 7 6 


2,124 10 4 


Cavetown. 


2,500 


407 3 32 


3 2 0 


122 0 7 


Paid off. 


- 


1,877 18 6 


- 


1,877 18 0 


Curragha. 


8,000 


847 2 1 


4 1 0 


277 11 6 


118 14 7 


44 


4,337 10 11 


226 2 8 


4,553 19 2 


Crogban. 


12,000 


1,114 1 5 


6 18 


383 7 4 


101 1 1 


48 


5,565 19 6 


310 19 6 


5,885 19 0 


Castlemartyr. 


00,744 


792 3 18 


5 10 8 


241 2 7 


119 8 0 


76 


4,258 1 0 


237 6 8 


4,195 8 2 


Coolaney. 


300 


91 0 35 


4 9 0 


35 17 1 


12 2 1 


44 


300 1 4 


23 0 5 


383 1 9 


Crosslough. 



F 
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APPENDIX TO THIRTY-NINTH REPORT OF THE [1870-71. 

Schedule. — Abstract of Final Awards, and Repayments 



Dungolman ( Supplemental , 10th 
April, 1836), 

Heel, . 

Dunkellin, 

Derrylin, 

Dnunbominy, . 

Drumcliff, 



Dunmore, 

Dunmoran (. Supplemental , 
September, ISOS), 

Derryholraes, 

Eslin, .... 
Fane ( Supl. ,1st J uly, 1954), 

Foranwell, . 



Gorteen, 

Garr 

GlenarrifF (Red Bay), , 
Headford, 

(Drainage, 

Hind Toxer ■< Navigation aban- 
( doned, 
Hennitage, . 



Kilmaine ( Supplemental, 
March, 1855), . 



Kilbride, 
Kilmurrr, 
Kill, . 
Kilcoek, . 
Kinmeen, 
Kilmaganny, 



Longford, 

Lorrha (Supplemental, 29 th 
1657 ), . . . 

Loughnasaggart, . 

Lough Gara and Mantua, 
loughs Ougbter {^ aina 9‘, 
and Gown a, Ac., 1 Jiav Wtion 
v , l abandoned, 

Loughans, . 

r . „ , (Navigation, 

Lough Neagh j Drainage, and 



Westmeath and Longford, 
Meath and Westmeath, 
Galway, 

Fermanagh, 

Do., 

Sligo and Leitrim, 
Galway,Mayo,<& Roscoi 
Sligo, 

King’s, 

Leitrim, . 

Clare and Galway, 

Kildare, . 



Do., 



Antrim, 

Leitrim, 

Roscommon, 

Kildare, . 

Longford and Westmeath, 

Wexford 

Galway, . 



Mayo, , 

Westmeath and King' 

Do., 

Kilkenny and Tipperary, 
Meath, 

Meath, . 

Fermanagh, 

Kilkenny, . 

Longford, . 

Longford, . 

Tipperary, 

Meath and Westmeath, 
Mayo, Roscommon, Sc Sligo, 
Cavan, Leitrim, & Longford, 
Kilkenny, . 

Antrim, Armagh, Down, r 
• Londonderry, and Ty- -) 







Total 




I Portion 


of 


Poi 


rtinn 






























































made final. 


for all 
liurposei 




! Counties 
j Public Wo 


for 


chart 

Lai 






Remii 












£ s. 


d. 


£ s. 


d. 


£ 


*. 


d. 


£ 


s . 






72 


20 Sept., 1852, . 


10,587 1 


10 


335 12 


0 


8,000 


0 


0 


2,251 


0 


d. j 




82 


1 8 Ootober, 1S54, 


20,783 12 


7 


2,090 17 


4 


13,700 


0 


0 


4,980 


15 


3 I 




100 


7 Sept., 1807, . 


42,050 12 


9 


820 0 


7 


10,340 


0 


0 


20,703 


3 


2 | 




03 


10 Dec., 1855, . 


787 14 


0 


- 




300 


0 


0 


487 


14 


0 




20 


30 April, 1800, . 


333 8 


9 , 


- 




333 


8 


0 










GO 


20 „ 1802, . 


4,070 7 


9 


224 7 


8 


3,840 


0 


1 










110 


20 „ 1800, . 


53,908 19 10 


1,749 10 


1 


15,000 


0 


0 


37,100 


0 


9 




71 


! 20 „ 1802, . 


4,733 15 


0 


110 0 


m ' 


3,301 


0 


0 


1,322 


14 


8 




62 


24 „ „ . 


7,190 4 


0 


487 10 


7 : 


0,708 


7 


11 










00 


12 „ „ . 


11,350 0 


3 


577 10 


2 


10,778 


10 


1 










43 


20 Sept., 1801, . 


8,155 15 


0 


920 3 


1 


0,220 12 


0 


1,000 


0 


0 




124 


30 October, 1800, 


08,010 8 


8 


433 1 


8 


! 24,000 


0 


0 


42,077 


7 


0 




00 


20 „ 1301, 


3,475 1 


8 


07 2 


7 


3,407 


10 


1 










02 


27 „ 1800, | 


47,800 18 


10 


2,803 0 


0 


22,000 

2U0 


0 

0 


0 

0 


22,800 


18 


10 




4 


1G J uno, 1849, . 


3,520 4 11 


139 10 


4 


3,380 


14 


7 










27 


1 October, 1850, 


3,810 12 


8 


380 12 


0 


3,431 


0 


2 










07 


30 „ 1851, 


3,345 4 


4 


- 




3,345 


4 


4 










24 


10 Sept., 1S50, . 


1,010 12 


9 


87 10 


9 


023 


2 


0 










07 


11 July, 1S0G, . 


21,101 13 


2 


1,410 10 


1 


10,000 


0 


0 


0,040 


17 


1 




0 


10 June, 1840, . 


280 10 


1 


13 5 


10 


273 


10 


3 










118 


13 October, 1859, 


58,208 3 


3 


701 4 


8 


14,000 


0 


0 


43,440 


18 


7 




12 


20 „ 1840, 


9,830 13 


7 


- 




7,830 


13 


r 


2,000 


0 


0 




00 


29 March, 1850, 


55,040 17 


10 


2,357 1 


7 


21,000 


0 


0 


31,503 10 


3 




- 


- 


- 




- 




00 


0 


0 










41 


20 April, 1801, . 


10,000 10 


1 


243 4 11 


7,000 


0 


0 


3,747 


5 


2 




107 


15 October, 1857, 


20,059 8 


7 


_ 




8,850 10 


0 


10,818 


0 


■1 




- 


- 


- 




- 




1,290 


4 


3 










91 


0 „ 1855, 


8,058 3 


0 


332 8 


0 


4,000 


0 


0 


3,720 


14 


8 




0 


30 July, 1849, 


938 13 


3 


55 14 


9 


882 


18 


0 










$9 


17 August, 1855, 


2,709 4 


7 


- 




1,000 


0 


0 


1,709 


4 


7 




25 


10 Sept., 1850, . 


1,880 3 


0 


17 14 


0 


1,801 


0 


0 


01 


0 


1 




23 


2 „ „ . 


244 10 


4 


- 




244 10 


4 










OO 


13 „ 1855, . 


10,984 13 


10 


337 7 10 


7,000 


0 


0 


3,047 


0 


0 




109 


7 April, 1858, . 


10,820 6 


7 


239 2 


8 


4,450 


0 


0 


6,140 


3 


11 




15 l 


30 „ 1850, .j 


4,110 10 


1 


122 7 


11 


2,000 


0 


0 


1,997 


11 


2 




113 


12 „ 1850, . 


44,924 13 


7 


2,425 11 


0 


18,200 


0 


0 


24,209 


2 


7 




28 


8 October, 1850, 


3,004 19 


3 


55 0 


0 


2,800 


0 


0 


649 


19 


3 




7 


0 Sept, 1840, . 


083 14 


6 


9 6 


0 


674 


8 


6 


- 








110 


28 April, 1858, . 


24,797 4 


8 


35 18 


4 


10,650 


0 


0 


14,111 


0 


4 




119 


20 October, 1859, 


111,171 18 


9 


1,312 18 


7 


35,070 


0 


0 


74,784 


0 


2 




80 


20 Sept, 1854, . 


4,167 7 


4 


94 0 


0 


1,800 


0 


0 


2,273 


7 


4 




111 


18 Feb., 1850, . 


100,174 10 


4 


37,090 12 


0 








69,077 17 


10 




112 


158,565 4 


0 


8,513 14 


0 


110,000 


0 


0 


40,051 10 


6 








357 17 10 | 


Mills, | 


357 17 


10 


_ 
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1870-71.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

thereon, for the Year ending 31st March, 1871— continued. 





Flooded or 


per Acre 


Increase 




Amount of 
Instalments 


f 


~s 


Repayments. 




Catchment, 
Rain basic. 


which have 
been Drained 
or Improved. 
Statute 
Measure. | 


Drainage, 

including 

Interest, 


of these Iaind9, 
caused by 
Drainage. 


half-yearly, 


j 


5 


To 

Slst March, ]S7fi. 


ending diet 
March, 1871 


Total. 




S.,. irrn. 


A. 


r. 


£ s. d. 


£ s. 


d. 


£ s. d. 






£ s. 


d. 


£ S. 


d. 


£ ». 


ti. 




2S, 000 


2,220 


0 3 


4 12 1 


929 1 


0 


Paid off. 






10,879 0 


2 


" 




10,879 0 


2 


Duugolman. 


04,000 


4,490 


3 30 


4 3 0 


1,584 8 


9 


Paid off. 






19,721 17 


4 


- 




19,721 17 


4 


Deel. 


s8,sao 


5,505 


0 31 


7 11 5 


1,094 15 


0 


527 10 3 


4 




13,901 18 


« 


1,255 12 


0 


15,157 11 


0 


Dunkellin. 


3,000 


187 


0 4 


4 4 3 


49 9 11 


13 7 11 






372 19 10 


20 11 


0 


399 10 10 


Derrylin. 


1,000 


134 


2 5 


2 9 7 


30 11 


C 


Paid off 






454 2 


9 


- 




404 2 


9 


Drumbominy. 


u,ao4 


017 


0 11 


6 18 11 


207 11 


1 


99 5 0 






3,700 8 


0 


203 19 


3 


3,970 7 


8 


Drnmcliff. 


90,101 


4,837 


1 10 


10 15 8 


1,051 1 


1 


489 O G 


48 


12,470 13 


7 


OSS 1 10 


13,408 15 


5 


Dunmore. 


7,080 


881 


0 35 


5 4 11 


262 10 


4 


95 17 4 


33 


4,027 10 


7 


185 0 


1 


4,212 10 


8 


Dunmoran. 


aa,400 


5,000 


1 0 


1 3 111 


958 1 


4 


Paid off. 






8,892 19 


1 


- 




8,892 19 


1 


Derryholmes. 


19,840 


2,039 


3 5 


4 18 


880 15 


1 


390 11 2 


40 


13,080 1 


7 


389 2 


3 


14,078 3 1 0 


F.slin. 


87,100 


1,521 


3 28 


4 15 0 


533 2 


7 


205 6 10 


38 


8,771 15 


0 


40S 3 


1 


9,179 19 


9 


Fane. 


134,400 


7,301 


2 20 


9 3 0 


1,752 9 


3 


845 18 10 


44 


17,009 8 


o 


1,530 10 


! 


19,139 19 


1 


Fergus. 


3,800 


950 


1 35 


3 11 3 


203 1 


11 


125 7 8 


4. 


4,704 11 


C 


227 5 




4,931 17 


1 


Foranwell. 


1 170,813 


f 0,709 

1 o 


0 38 
2 0 


0 11 11 


1,904 17 


0 


803 2 0 
7 10 11 


30 


28,189 8 


0 


1,063 13 


0 


1 29,853 1 


0 


Glyde. 


7,170 


1,440 


0 12 


2 7 0 


438 0 


2 


Paid off. 




- 


4,507 1 


5 


- 




4,507 1 


3 


Gorteen. 


3,000 


944 


0 23 


3 12 8 


282 10 


8 


Paid off. 




- 


5,250 1 


7 


107 2 


8 


5,303 4 


3 


Garr. 


0,200 


520 


0 30 


0 7 2 


214 12 


4 


105 13 0 


50 


3,790 2 


3 


105 17 


8 


3,955 19 11 


Glennmff. 


3,520 


304 


1 20 


3 0 8 


144 10 


9 


Paid off 




- 


1,208 8 11 






1,298 8 11 


Heaui'ord. 


10,000 


2,900 


2 32 


0 11 3 


703 8 


5 


300 4 8 






11,713 13 


s 


596 1 11 


12,300 15 


' 


Hind F.iver. 


COO 


ISO 


1 38 


1 10 5 


20 13 11 


Paid off 




- 


414 0 


9 


- 




414 0 


9 


Hermitage. 


231,110 


0,850 


1 0 


8 7 8 


1,400 9 


5 


025 2 0 




0 


14,243 10 


11 


998 13 


1 


10,242 10 


0 


Inny. 


8,532 


509 


1 12 


10 0 3 


702 0 


1 


Paid off. 




- 


10,343 6 


1 


- 




10,043 0 


1 


Kilmannock. 


| 40,341 


1 0,344 


3 15 


8 0 1 


1,509 13 


1 


722 2111 
3 1 Of 




4 


22,080 12 


7 


2,002 7 


S 


24,092 0 


3 


Killimor. 


10,000 


1,129 


3 30 


9 10 3 


022 12 


o 


185 11 10 


40 


9,151 1 


2 


244 8 


9 


9,395 9 


11 


Kilmainc. 


88,030 


5,498 

15 


2 15 


5 0 0 


975 0 


9 


| Paid off. 




- 


12,713 11 


* 


0 5 


0 


12,718 10 


a 


Kilbeggan. 


8,000 


2,153 


0 10 


3 11 0 


505 14 


8 


Paid off. 






5,507 17 


4 


" 




5,507 17 


* 


Kilbride. 


2,000 


300 


1 22 


2 7 9 


143 10 


1 


Paid off. 




- 


1,286 5 


5 


- 




1,2S0 5 


9 


Kilmurry. 


17,000 


030 


3 0 


4 8 0 


101 0 


2 


3G 11 1 




0 


1,024 4 


8 


47 17 


8 


1,072 2 


4 


Kill 


3,230 


491 


3 11 


3 13 4 


19C 4 


1 


07 15 1 


10 


2,577 10 


8 


57 1 


0 


2,634 11 


8 


Kilcock. 


1,000 


87 


3 31 


2 15 7 


28 2 


9 


Paid off. 




- 


333 3 10 


" 




333 3 10 


Kinmeen. 


1S.000 


2,821 


2 0 


3 15 5 


409 6 


5 


228 4 3 


IS 


7,233 2 


1 


252 15 


0 


7,485 17 


1 


Kilmaganny. 


18,000 


1,758 


3 0 


0 0 5 


317 15 


2 


153 0 0 




4 


4,092 10 


3 


241 18 


1 


4,334 8 


4 


Keenagh. 


0,004 


921 


2 30 


2 10 10 


240 10 


7 


Paid off. 




- 


2,782 4 


9 


- 




2,782 4 


9 


Lough Alick. 


72,320 


3,072 


2 29 


10 13 11 


1,300 7 


9 


025 17 2 


44 


16,808 12 


7 


1,140 8 


8 


17,799 1 


3 


Longford. 


8,000 


1,057 


1 13 


3 5 3 


335 7 


9 


Paid off 




- 


3,780 12 


3 


- 




3,780 12 


3 


Lorrka. 


2,500 


198 


1 38 


3 9 9 


59 11 


4 


Pud off 




- 


839 10 


8 


- 




839 10 


8 


Loughnasaggart. 


128,000 


4,719 


2 20 


5 3 11 


757 5 


2 


360 4 8 


44 


8,899 12 


1 


708 17 


8 


9,008 9 


9 


Lough Gara and Mantua. 


200,480 


10,537 


2 8 


10 8 4 


2,500 14 


4 


1,206 3 2 


44 


27,757 1 11 


2,273 .14 10 


30,030 10 


9 


Loughs Oughter.Gowna.ic. 


3,500 


548 


1 2 


7 8 8 


214 4 


4 


65 16 0 


40 


2,200 1 10 


84 10 


1 


2,350 11 11 


Loughans. 


(-1411320 


|29O07 


2 32 


5 14 0 


9,879 6 


8 


Paid off 
3,782 13 5 
12 6 2 


ai 


37,096 12 
93,472 14 


0 

0 


7,102 19 


• 


37,096 12 
100,075 13 


0 


1" 1 Drainaqc, and 

) b\eagh,| fy a ( er .p 0wer _ 



F 2 
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APPENDIX TO THIRTY-NINTH REPORT OF THE n 

Sch.-l.-A^t.uoto,^ Awards, and Repayment. 



Lough Crew 

Lough Dalla ( Supplemental , 10th 
October, 1801), 



Lough Mask) Navigation aban- ' 
and >• dated, . 
River Robe ) Drainage, 



Monaghan, 

Meath, 

Galway, 



Loughs Cor- r Navigation, 
rib, Mask, [ Drainage, and 
and Carra, J Mill- Power, 



Lisduff, . 

Lough Lannagli, 



County of the Town of (\ 
Galway, and Counties -? 1 1 17 
of Galway and Mayo, 



20 Dec., 1855, 
15 Oct., 1851, 



Total 

Amount of 
Expenditure 
for all 
purposes. 



< 1 . 



Galway, 



Moyour ( Supplemental , 12i/t April, 

1805 ) 

Mullafarry (Supplemental, 10 th Oc- 
tober, 1801) 



Miles and Templebryan, 

Mullawn (Supplemental, 10th Ja- 
nuary, 1800), .... 



Maghera, 

Moyne and Crosspatrick (Supple- 
mental, 101/t October, 1801), 



Do., 



Monivea, 
Nobber, . 



Oranliill (Supplemental, 13th Feb-) 

ruary, 1857) } 

Owenahrockagh (Supplemental, 

13th March, 1855), . 



Owenkeagh, , 



Red Bog 

Rath, or Clooneen ( Supplemental 
31st March, 1800), . 



Batoorngh, . 

Rinn and Blackriver 
Strokestown, . 
Shrule, . 



Shinron J (Supplemental {Lands, 
1 31stifar.l850), } Mills, . 



Do., 

Cork, 

Mayo, 

Mayo, 

Galway, 

Meath, 



Galway, 



Cork, 

Clare, 

Meath, 

Longford and Westmeath, 
Cork, 

Leitrim and Longford, 
Roscommon, 

Mayo and Galway, , 
King's and Tipperary. 



30 June, 1850, 
29 Sept., „ 

•I April, 1800, 



18 October, 1851, 
7 April, 1807, . 



Shandrum, . . ; 

Sow ( Supplemental , 23 rd March, 
1859), . ... . 



Shanagolden ( Award abandoned), 
Saleen Lough (Supplemental, 25 th 
April, 1868) 



Turloughmore, 

Templemore /Lands, . 

(New award) {Mills, . 
Tuwnawoggaun ( Supplemental, 31st 
March, 1856), . . . . 

Wilkinstown, 



Wottonstown, 
l'ough al, 



Waterford, 

Wexford, 



Mayo, 

Galway, 

Tipperary, 



Do., 



Mayo, 

Meath, 

Louth, 

Cork, 



20 October, 1850, 
30 April, „ 

„ 1852, 

20 October, 1850, 
30 „ 1851. 

30 April, 1800, . 

24 „ 1857, . 

20 Sept., 1851, . 



6,081 
2,753 10 8 
2,830 11 9 
15,826 8 8 
3,71.3 4 10 1 
03,000 11 7 J 



100,280 10 
|ll 0,854 5 
30,038 18 



cuurpnUo 



Free Grants 
Remissions. 



247 11 
157 18 



379 11 8 
1,412 3 5 



145 10 11 
18,445 7 4 



3,000 0 
2,590 1 



>0 0 C 
10,500 0 0 



'1 9 11 | 
1 11,190 17 
3,713 4 10 | 
151,754 8 
87,400 10 



[ 108,730 8 



8,704 1 2 
080 13 0 
1,392 5 3 



347 7 4 



4 April, 1840, 



20 October, 1850, 
30 April, „ . 
25 October, 1854, 
0 Sept, 1849, . 
30 „ 1852, ,| 

13 October, 1851, 
20 April, 1850, . 
11 July, 1850, . 
15 April, 1857, . 
20 „ 1853, . 



,307 12 1 
702 13 9 
10,890 1 1 
7,034 3 4 



00 ID 
13 12 



1,545 15 11 
4,100 0 0 



13,039 

3,724 



009 0 0 



1,322 I 
300 0 O I 
1,307 12 1 



3,871 10 2 



13 October, 1851, 
30 April, 1850, . 
„ 1803, . 



29 April, 1851, 
28 June, 1855, 



1 July, 1854, 



26 October, 1850, 
„ 1849, 

20 Sept., 1851, . 
18 Feb., 1807, . 



3,154 5 7 
1,277 7 3 
20,080 5 2 
904 19 11 
0,071 0 4 
928 7 11 
33,750 11 1 
42,007 0 
30,573 19 



1,228 12 11 
5S0 17 11 



190 10 2 



90 15 11 
70 11 7 
1,078 18 4 
00 19 11 



599 



400 0 0 



219 12 
10,575 8 



2,050 0 0 



1,030 12 0 
712 10 3 
8,825 9 3 



3,741 8 4 
3,079 13 11 
00,832 9 1 
15,908 15 5 



1,334 0 10 
1,704 0 0 
1,102 13 0 



Maintenance Works, 29 & 30 Vic, c. 49 (Balia, Ballinderry, Lough Dalla), . 



Office of Public Works, Dublin, 1st May, 1871. 



2,279 14 
1,858 5 



415 12 11 
227 10 5 



135 18 
1,120 10 
1,098 3 



155 12 
190 17 



1,000 0 
1,200 10 8 

14.000 0 0 
898 0 0 

4.000 0 0 

| 928 7 11 

15.000 0 0 
21,541 0 1 

7,500 0 0 

5.000 



0 0 



10,470 10 10 | 
18,008 O 
22,141 19 
2,794 12 10 I 



712 10 
6,500 0 



1,900 16 
I 3,518 12 11 f 



2,943 15 
23,000 0 
7,500 0 



403 15 

130,705 18 11 I 



1,000 0 
1,573 2 
1,021 15 
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thereon, for the Year ending 31st March, 1871 — continued. 







Cost 


Increase 




{If 






Repayments. 










Injured Lands, 


l "7f 




Instalments 
















Catchment. 

' 


been Drained 
or Improved. 

Measure. 


Drainage, 

including 

Interest, 

&C. 


Value 

of these Lands, 
caused ity 
Drainage. 


hair-yearly, 
to repay Cost 


ill 

||| 


To 

31st March, 1870. 


For year 
ending 31st 
March, 1871. 


- 




Districts. 








£ s. <1. 


£ s. 


(I. 


£ s. d. 




£ S. 


a 


£ .1. 


d. 


£ s. 


(t. 




11,922 


728 


2 27 


8 0 3 


221 11 


9 


103 3 3 


44 


3,007 10 


i 


206 9 


10 


3,303 1!) 


11 


Leosljorough. 


2,090 


4S9 


0 34 


5 6 1 


140 4 


8 


09 2 0 


72 


2,870 12 


8 


100 17 11 


2,971 10 


7 


Lough Crew. 


•1,000 


983 


0 15 


2 13 10 


2G1 16 


2 


07 0 7 


40 


3,187 5 


6 


121 2 


2 


3,308 7 


8 


Lough Dalla. 


28,100 


1,940 


2 0 


7 19 2 


304 9 


8 


146 3 0 


44 


4,208 0 


2 


282 8 


1 


4,550 8 


5 


IW!,'. 


1 225,000 


5,805 


0 13 


10 13 5 


025 10 


9 


302 1 3 


00 


8,840 2 


9 


593 0 


0 


0,442 3 


= 


Lough Moskit River Robe. 










. 




raid off 


_ 


14,883 0 


0 






14,883 0 


0 


(Loughs Cor-i Navigation, 


j- 780,000 


•j 5,032 
l 26 


1 10 


22 13 10 


1,801 4 


2 


835 14 1 
480 11 0 


50) 
40 1 


30,114 12 


8 


2,427 5 


11 


32,511 IS 


7 


\ rib, Mask, [Drainage, & 
l audCarra,) MillPower. 


2,100 


498 


1 11 


3 2 0 


112 1G 


S 


48 7 2 


52 


1,783 11 


7 


97 4 


6 


1,880 10 


1 


Lisduff. 


21,440 


1,750 


a r, 


9 15 9 


241 13 


5 


117 10 0 


60 


4,093 0 


1 


270 17 


4 


4,309 17 


5 


Lqugk Launagh. 


0,000 


1,040 


3 11 


7 8 5 


553 8 


4 


Paid off 


- 


0,227 8 


10 


- 




0,227 8 


10 


Moyour. 


2,210 


320 


0 15 


2 12 4 


117 5 


1 


Paid off. 


- 


932 S 


3 


- 




032 3 


3 


Mullafarry. 


10,285 


259 


1 29 


5 2 0 


04 14 


2 


45 15 2 


44 


1,703 7 


0 


80 18 


11 


1,793 6 


0 


Miles and Templebryan. 


•too 


74 


3 13 


4 9 2 


29 11 


1 


Paid off. 


- 


302 19 


8 


- 




302 19 


8 


Mullawn. 


19,000 


393 


122 


3 11 0 


147 3 


5 


Paid off. 


- 


1,803 15 


1 


- 




1,803 15 


1 


Maghera. 


COO 


90 


1 32 


7 0 11 


00 10 


10 


Paid off. 


- 


032 14 


7 


- 




032 14 


7 


Moyne and Crosspatrick. 


04,000 


1,481 


0 0 


10 11 7 


305 7 


4 


140 9 9 


00 


5,078 5 


5 


292 18 


4 


5,371 3 


0 


Mouivea. 


40,000 


1,357 


1 3 


0 3 11 


080 13 


2 


2CG 8 9 


40 


10,252 10 11 


491 8 


7 


10,743 19 


0 


Nobber. 


(■Unknown, 
































f 974 


0 1G 


3 15 • 7 


315 10 


1 


Paid off. 




4,080 12 


9 






4,060 12 


9 


Oranliill. 


{.limestone. 


J 




























0,000 


370 


0 35 


8 1 G 


224 1 


G 


Paid off. 


- 


1,879 15 


8 


- 




1,879 ID 


8 


Owenal.rockagh. 


J 5,700 


393 


2 15 


3 14 


99 9 10 


41 15 1 


44 


1,722 10 


10 


62 18 


5 


1,785 15 


3 


Owenkeagh. 


07,120 


4,305 


0 29 


4 8 1 


1,032 15 


3 


450 8 • 0 


48 


15,291 19 


9 


791 3 


0 


10,083 2 


0 


Quin. 


3,000 


241 


2 8 


3 14 4 


75 8 


5 


33 0 0 


40 


1,343 1 


7 


0 12 


9 


1,343 14 


4 


P.ed Bog. 


15,000 


1,157 


3 35 


5 4 104 


401 10 


10 


107 8 11 


32 


0,489 17 


1 


327 15 


4 


0,617 12 


0 


Rath, or Clooneen. 


2,780 


244 


1 0 


3 10 0 


01 7 


11 


23 9 1 


SO 


923 10 


0 


20 0 


0 


919 10 


9 


P.atooragh. 


74,000 


4,005 


2 20 


0 12 10 


1,070 0 


2 


515 10 5 


44 


14,010 0 


10 


930 6 


8 


14,94o 15 


G 


Rinn and Blackriver.. 


70,000 


7,478 


2 21 


5 8 8 


1,704 17 


10 


741 0 4 


44 


23,031 0 10 


1,284 10 


5 


24,310 G 


3 


Strokestown. 


27,000 


3,207 


0 5 


9 4 10 


443 19 


10 


215 15 2 


no 


7,308 8 11 


282 0 


4 


7,050 15 


3 


Sbrule. 


j- 35,840 


(1,288 
1 3 


1 U 


0 0 111 


434 19 


7 


160 4 8 
4 S 10 


40) 

so; 


0,204 3 


4 


267 0 


e 


6,051 12 


9 


ibiurone. 


160 


43 


1 15 


15 4 10 


07 8 


7 


22 17 2 


u 


1,207 3 


2 


45 8 


s 


1,252 11 




Sbandon. 


700 


132 


1 35 


5 7 7 


53 10 


0 


24 13 1 


44 


030 10 


7 


20 7 


9 


956 18 


4 


Shandrunu 


14,000 


1,983 


0 10 


4 4 10 


009 9 


5 


290 19 0 


44 


8,873 14 11 


344 14 


3 


0,218 9 


a 


Sow. 




- 






- 




- 


- 


227 15 


5 


- 




227 15 


0 


Sbanagolden. 


2,800 


900 


3 14 


3 4 11 


259 3 10 


40 1 9 


28 


2,043 7 


8 


75 0 


9 


3,018 14 


5 


Salem Lough. 


212,480 


8,180 


3 20 


7 5 7 


1,695 2 


9 


740 10 10 


48 


22,929 13 


5 


1,382 18 10 


24,312 12 


3 


Turlouglimore.. 


| 33,000 


(3,394 
\ a 


0 21 
2 0 


4 7 3 


1,203 5 10 


334 17 0 
Paid off. 


30) 

..J 


11,180 13 


3 


- 




11,160 15 


3 


Templemore. 


2,200 


294 


1 0 


4 0 1 


82 10 10 


Paid off. 


_ 


1,43S 2 


1 


20 12 


9 


1,45S 14 10 


Tawnawoggaun. 


10,000 


700 


2 37 


2 4 10 


217 10 


8 


Paid off 


_ 


2,451 17 


5 


- 




2,451 17 


5 


Wilkinstown. 


C.300 


316 


1 17 


3 4 7 


00 15 


8 


40 9 0 


40 


1,579 0 


7 


79 19 


8 


1,059 0 


3 


Wottonstown. 


1,547 


224 


0 0 


101 13 7 


500 0 


0 


Paid off. 




8,157 19 


7 






8,157 19 


7 


Youghal. 








Average, 


74,502 7 


0 






1,020,197 


0 


45,023 18 


0 


1,065,821 3 


0 












- 








221 10 11 


























1,020,418 15 11 


45,757 12 10 


1,066,161 8 9 





W. B. Soadx, Accountant. 
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APPENDIX TO THIRT V-NINTH REPORT OF THE 



[ 1870 - 71 . 



(A 8.) Aktekial Dkainage 



These Worts are eseciitod under District Boards in 
Schedule, Abstract of Pinal Awakes, and Repayments 



Districts. 


Counties. 


| 

< 

K 


1 

Date wlicn Awards 
made tiual. 


Expenditure, 
including interest, 
to-date of 


Portion of 
Total 

Expenditure 
charged to 
Comities for 
Public Works. 


Portion of 
Total 

Expenditure 
charged on Lands. 




Athboy River, . 


Meath, 


3 


4th April, 1869, . 


£ S. a. 

11,141 16 2 


£ S. d. 


£ s. d. 
11,141 16 2 




Brickcy River, . 


Waterford, 


7 


2Gth Sept., 1870, 


4,323 12 0 


- 


4,323 12 0 




Ballynacarrig, . . 


Iving’s and Queen’s, . 


1 


9th April, 1868, . 


5,975 9 1 


- 


5,975 9 1 




Connell, .... 


' ICildaro, . . 


5 


19th Jan., 1870, . 


2,482 13 0 


- 


2,482 13 0 




Kilmastnlla, 


Tipperary, 


C 


26th July, 1870, 


10,980 7 8 


- 


10,980 7 8 




■Quinngh, ... 


Carlow, 


4 


19th Jan., 1870, . 


2,500 18 8 


_ 


2,500 18 8 




Rathdowney, . . 


Queen's, . 


2 


9th Oct., 1808, . 


2,648 0 3 


- 


2,048 6 3 




Silver River, 


King’s, Westmeath, . 


8 


8th Oct., 1870, . 


3,971 2 9 


- 


3,971 2 9 











Total, 


44,024 5 7 




44,024 5 7 





Arterial Drainage Works in progress, 



Camoge, .... 


Limerick, . 


_ 


_ 


3,000 


0 


0 






Clodiagli River, . 


Tipperary, , 


- 


- 


6,000 


0 


0 


_ 


_ 


Dooliyle, .... 


Limerick, . 


- 


- 


2,000 


0 


0 


_ 


_ 


Douglas River, . 


Carlow, 


- 


- 


1,200 


0 


0 


_ 


_ 


Elphin, .... 


Roscommon, 


_ 


_ 


9,000 


0 


0 


_ 




Frankford River, 


King’s, . 


- 


_ 


1,000 


0 


0 


_ 


_ 


Gully, .... 


Queen’s, . 


- 


- 


850 


0 


0 


_ 


_ 


Island Lake and Glore 
River. 


Mayo, 


- 


- 


1,000 


0 


0 


- 


- 


Innv, Upper, 


Meatb, Westmeath, 






9,000 












Longford, Cavan. 














Parsonstown, , 


King’s and Tipperary, 


- 


- 


8,450 


0 


0 


_ 


_ 


Six-mile-bridge, 


Clare, 


- 


- 


17,500 


0 


0 


- 


- 




Total, 






£59,000 












Awards as above, . 


44,024 


5 


7 


- 


- 




Total charge against districts, 


103,024 


5 


7 


- 


- 



Office of Public Works, Dublin, 1st May, 1871. 
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47 



accordance with the Provisions of the above Acts. 



thereon, for 


the Year i 


ending 31st 


March, 1871. 




Flooded or 
Injured Lands, 


Cost 
per Aero 


Aunual Letting 


Amount of 
Instalments 


fll 




Repayments. 








which have 
been Drained 
or Improved. 
Statute Measure. 


Drainage, 
including 
Interest, &c. 


of these Lands, 


half-yearly, 
tojepay Cost 


Ifa 

°_i| 


To 

31st March, 
1870. 


For year 
ending 31st 
March 1871. 


Total. 


Districts. 




.. ». p. 


£ S. d. 


£ s. d. 


£ s. d. 




£ S. d. 


£ s. d. 


£ s. d. 






1,388 0 27 


8 0 5| 


569 16 6 


362 2 2 


44 


362 1 a 


724 5 1 


1,086 6 6 


Athboy River. 




829 1 20 


5 4 3 


297 2 1 


f 1419 9 
l 129 12 2 


30 

44 


} - 


136 7 8 


136 7 8 


Brickey River. 




2,502 1 23 


2 7 5$ 


516 14 0 


194 4 0 


44 


388 8 0 


388 8 0 


776 16 0 


Ballynacarrig. 




747 2 0 


3 6 5 


171 12 2 


f 6 16 0 
l 77 1 5 


20 

44 


} - 


167 14 10 


167 14 10 j 


Connell. 




1,681 1 18 


6 10 7 


582 12 2 


f 34 2 11 
1 332 0 2 


30 

44 


} - 


995 6 4 


995 6 4 


Kilmastulla. 




G80 3 0 


3 13 5k 


208 1 5 


81 5 7 


44 


- 


162 11 2 


162 11 2 






413 1 39 


6 C l 


189 0 4 


86 1 5 


44 


172 2 10 


172 2 10 


344 5 8 


Rathdowney. 




1,092 2 30 


3 12 8 


215 10 9 


/ 0 6 7 
\ 128 16 6 


30 

44 


} - 


129 3 1 


129 3 1 


Silver River. 




),335 2 37 


“ 


2,750 9 5 


1,447 8 8 


- 


922 12 3 


2,875 19 0 


3,798 11 3 





showing the Issues made to 31st March, 1871. 
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Doohyle. 
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Douglas River. 
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EJphin. 
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Frankford River. 
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Inny, Upper. 
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Parsonstown. 
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Six-mile-bridge. 
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W. B. Soadt, Accountant. 
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APPENDIX B. 

Landed Paonamr Impeotmem'.-Inspmctoes' Annual Reposts, isf0-71 

William P . Prendergast. 



JVorth- Western District, comprising the Counties of 

Fermanagh, Cavan, Monaghan, Leitrim, and Sligo. 

Applications for new loans have not been numerous 
in this district during the past year. Landlords and 
agents complain of the scarcity of labourers even at 
wages largely above the rates they were formerly ac 
customed to pay, and they inform me that the enii-ri- 
tiontoAmenc.t is huger (for the commencement of 
1671) than for some yearn previous, and promises to 
continue on an increased scale. Speaking generally 
moreover, there is no great inclination to expend 
money on land in the occupation of tenants, and I 
believe that it is owing to these two reasons- the in- 
creased cost ol labour and the unwillingness to improve 
tenants’ farms, that more loans are not applied for. 

I draw this conclusion because there are a few ex- 
cellent examples of land improvement in each of tlm 
above counties and several proprietors who had loans 
giauted upwards of twenty years ago arc still continu- 
ing to improyo farms as tenancies chnngo and land 

that the lesult of such agricultural work was satisfoc- 
t°iy, and, by them resorting to the Board for 
loans, that the conditions u m lor which ml /' £5 
are considered fa r, and the arrangement of the 
olhce not inconvenient for country gentlemen. 

ihoiough drainage and main drainage are each year 
better undo, stood ami carried out with more cS 



° mm An,rim - ***». 

t ij! one, Kcrmavugh, ami Louth. 



Dungannon, March 11th, 1871 

tin, to, of such report £ £ ' 2“,) 

the current year, in accordance with which I be" leave 
to submit as follows, viz. ; ° ltave 

aJlrf 18 0f - “"CS” 1 Ml '- Alexander J. T 

hSll B » eta'Uy p-oermelng via, his 
lieavy voiks. The Clonbeg River (new out), which 

“ " 2?' V”? “ 7 > “'“"S 1 ' tte solid root, is 

nov completely finished, end furnished with s sdf 

the i ,vm n outlet 

foi the drainage oi the upper hinds, which were fore 

SrfXto:». ss ' bu * 

of >TB!“ *° **• *" » eonsiderahle area 

sup* of f 1°'“’ “ ll *“ b ™6 “ constant 
supply of water from the mountain district to the 



deuce, though at nmol, greater cret ov Z iTS °f *** f ™' Uie ”>»«•* 

in wages j and the value of retTld ‘ "* ”? <°™ « IWaunghy. 

generally reeognisod. The lie, mi „f J**"* “ “nrrymg on boundary-wall build- 

ing close to the town of Bundoran. 



rireu fwil r S r°,1' 1W B “ r1 « f 'Work, having 
rf rimth “ reclamation 

tooffioeZ 1 7 ” d ’•'“““S louses, 

toothocsm.d l.me-fcdns, an owner may now coi7 

1 s'i mate ’a ' “ f, "* 111,1,1 troucliiug on 

his pi mite funds, and keep them for the puichare of 

Tl>Li\° 'es“to 5,5 M ' “ *• U « — 

needed, to™, rodu^ tSi„, STS Z 
younger children. 3 1 U * 01 

It is to be regretted, therefore, when these a«h-m 

sSLS * sufiieient number of 

successful undertakings are to he seen in each district 

mad™™ "*■* "* b “ ,l0110 ' tb, “ ,no, '° pregress is not 

Colonel E <W ,„,d Mr. E. Ormo in Sligo Mr 
0 Ben lie, Mr. LaToueho in Leitrim, Miss ltoso i 

S 22 » tsjt*! ” d M ?j» 1 



“ — ™ ol -Dunuoran. 

An Londonderry snpplementaiy loans have been 
finished up for Mrs. Field and others, and a, a Misses 
Alexander, close to the town of Dnngivcn, M? 

do2 wM°r iT“°'2 *“** of bo * b - W 
Pto.i l? '"-ii'y .satisfactoiy results. Lieutenant 
Colonel Unynglsims drainage loan has been closed. 

In the liberties of Coleraine, tie P.cv, John Lyle 
has added ontoffices to farm-buildings erected last yeL 
In tbe county Ante, William Traill, osq., Bally- 
lougb, has completed a farm-dwelling for a toimt. 

L “ completed a farm-yard 
bai ding, and ,s laying out a considerable loon on 
ih.umigc m the neighbourhood of Belfast, 
if to ba * ccupieted a very useful ret 

uf u — y. 

General Wardlaw has nearly completed his farm- 



Fermanagh, have all show” vai ^. ^ completed his farm- 

htov™ to S“ d * 4 rr sSfisT" “ d - «* 1,is »» 

farmers and labourm‘“re Vitof’ , d " rollln S ,J '» u ‘ Reverend Arthur Pakeuliam, Langford Lodge, has 
money have I “nd a hto ' ? ? d “,“*r “* *-* h* h Wqa ® S °‘ 

»d dress Ini . Sir Hervay Bruce, has compl.W a range of 

geneisdly there is a taste for better clothi food ’ 7nd 5, Jm 1 7“7 dwdlil '^. “ Onstl.roek, 4ick 
toture than ware ever thought of tweut? ve 5 ,2 ™ , “°* t “mfoitablo of the kind I have 

The consumption of tea onffi» ™ I y 3 f :y j - i» yet iiispootnL 

hired aad meat, has immensely meireS toanv wl°o Lf"' f* *’ em ml's faim-offioe buildings 

had no means of indulging in this briSrivteTr ^ ft f ™*- ,1 "' dlm SS *w. been finished in a very sat5- 

emigrate to America thmTjifii ■ , stylo °f living factory manner. ’■ 

wei-e content ivitl, their fo^SSi *%?, ^ , * t ,7 r - ?' Was ™, Cairiekfeigus, l la s finished his 

of stock, butter, eggs, bacon, and ntov if 1 phmtaton loan as well as the far-in-dwelliiig and offices 
so much higher tl.S foremriv Si Tf? J ““ OamsoUaglu 

more money among the fair, if to S™ “ . I, “ 1 ‘» “?' mt y ot , Tyrone, Colonel Augnstns S. Bolton 
any torn- tune. Commercial travelS^ tli^T ? frogi'essmg steadily will, his drains loan, and has 

met for years at the same hotel, te S , , 1 W bn 1 *' 1 ! ! ™ htboureiri dwellings, 

me that the shops depSifSn STr Jm ' T ( “ ^ f » *1- I made a 

St “ cxceUent tead«t aad as Sn Tam F^^T 3 ! l«s‘ year for .Irainage, plants- 
settled feelnig about land begins to prevail Tanti7 0 + e “ d ° tbe1 ' mtb> ’ at Romoroy, for considerable 

* rapid merease in th, building of dweto tojS ’ " " ow “t tiicse works on a property 

torereS 1 ; lo "“™’ ''“dr ft the mtorto wS ,m ” S ” bord '™S on «!• mountain disteict, fthere 
SJS *“■» 1 “‘J mention that, in odiriS, toS* “ 7 la ? 9 y 6 *' been expemded before on any im- 

totees offered for buildinSw M “ provement whatsoever. 1 ■ 

wl'Tftob “ d ftwftiS Ml '- H °" ae , !«■ nearly completed 

ScwSS * 1 W6 80 »®e» nepoi-W “ T 7 S?? d “ d “ scutoh-mm, which will be of great 

*» now to be seen samples of conoiXfc wSs Si Z, 1 ! “« bl >onrhood. He ha, just receded a 

walls that supplementary torn to finish up the volts with. 
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I have made a preliminary inspection, last year, for been nnm.m.,. 
a loan granted to Mi-. George Y. Stewart, to effect the the Acte So * d more frontage has been taken of 

■drainage of an old mill reservoir. tbrMaiwmm +1 P ur P ose of erecting farm buildings and 

Major George P. M'Clintocfc las finished his plants- 1ml as I find 48 *nd improvement of 

tarn loan and is at present carrying out building a gen.’ral wish Z “ u °™ ers of PV**? do not in 

senes of labourers dwellings. ° hi tlieh-r^ hands 6 » d mo “ e r ^7 which is not 

Dr. Burnside, Corcreevy, has nearly completed his In tie countonf n, . 

drainage loan, with good effect. . ,7 5“ -Longford the improvements on the 

Dr. Maclvor, Newtownstewart, is carrying on im- continued he t^ n< f able i L ' Harman still 

provements in drainage and river embankments on as in mo™ ame< * ° n > but not to the same extent 
the glebe grounds, and drainage and levelling on his been lltelv labourers ’ filings have 

property near Plumb Bridge. h" 11 ! 1 on tlus Property, and a farm residence 

Tbc f arl rf Chai-lemont is carrying on drainage Mr. Dundas” “ progl ‘ ess of eruction at Lkmioy by 
woiks at Roxboro , which has relieved his low <n-onnds Tn RncX, ,, 

completely from water. ° m . m ° n m °st extensive improvements 

In the county of Louth, Edward Tipping eso has at ° U Lieutenan ^Colonel Chichester 

completed his sea embedment, wK SSis “ “ d 

laige tract of slob ground. e ^ oaaS '. Se has also nearly com- 

. 1 feel sure proprietors would have applied, in many over £ 3 000 7?°“’ ^ With concrete > at a cost of 

instances that I know of myself, last year, for loanj have been m-antetTf b § F** , Several smaU loaas 
only for the passing of the Land Bill, which has offices the m-bWM l buJdm g farm residences and 
deterred them from doing so. S- Neilm P 4, bemg a ran S e of offices built by 



Thomas S. Irwin, c.e. 



Counties of Cat-low, Queen's, King's, Kiltcnmj, and 
Wexford. 

Ashfield Hall, Carlow, 

. 30th January, 1871. 

During the past year, ending 31st January, 1871 
[ have made forty xi t ’• ’ 



b uueso year, enamg oist January, 1871, having exi 



+i,I f T V J lmuer tile provisions of 

rww^-i f m P r ° v ^ ent Act3 > “ the counties of 

S s ’ s ' Q ”"' s - Wictiow . 

Improvement of lands by draining, fencing, & c ., oi 

Farm-buildings, . . . ’ 

Labourers’ dwellings, g 



xr„T 1 1 , a ran S e ol offices 

Ml. Hefitm near the ton of Eoscommon. In the 
d T f a “f ae, ' e ‘ Ml ' ™ls Sandford and 
St3 “Li" ° b W f ” drainage, which 

at IS?? S? only inspections I have made are 
at Mr. R. R. Smyth’s, of Portlick Castle, who is im- 
ploying ins piece by fencing and road-making. 

In the county of Kayo, near Belmnllet, Mr. Carey 
, 1 .t™ S _“ pe " ded .f Io “>- th ? reclamation of mS 



o veil satisfied with the results that he 



These works have been generally very well and 
carefully executed ; some under the superintendence of 
oveiseers employed by proprietors, which were ali well 
and satisfactorily executed ; some by contract were not 
so well; however, I was able to make favourable reports 
in all cases but one. ^ 

I now have to repeat what I have stated in my 
annual reports each year since 1841, vis., that pronrie 7 
at ,mirers *“i r pleased and Satisfied 

1 under 4,1 pr ™“ 5 ° f 

Many proprietora have expressed to me their enure- 
hensions regarding fixture dealings between landlord 
and tenant. For the present, few owners will be 



. . , . otiwoucu wua me results mat he 

applied for another, the works under which must be 
now nearly completed; and near Claremoms I had 
^ b p easu ’' e of ms pecting some very valuable improve- 
mentsmthe way of thorough drainage and planting 
foi shelter on Lord Oranmore’s estate. ° 

wiL^b-’nlT’ 1 t0 1-eport that 1 found the 
works which I have inspected within the last year well 
conducted m every instance, and giving perfect satis- 
faction to the proprietors. 

r™ c . William Bond. 

-I lie becretaiy, 

Office of Public Works, Dublin. 



County of Tipperary and part of Galway. 

Riverstown, Renagh, 

18th February, 1871. 

During the past year the cases referred to me to 
inspect and report on have been fewer in number than 
Pa f M 7 mspections were chiefly 

Atiinri -iv" U11D I J1C3eul, > Iew owners will be “ nllned t° the works which had been in m-osn-ew in 

found willing to improve, except on lends in them own l 868 - 1869 . “■> 1870, only one new rase coimSTw'S 
possession, feei-ing they may be obliged to pey again for tllorou S l1 chninage haling been reported on diminir tw 

Sote”r P TwV‘t 4 r V“ t “» »f ‘»c“cien f™ 1 ' ernes conSted V Sn btSgs^ 
ilowevei, I ti nst that when the provisions of the m tosMences, and one for openinv a new l-ond on 

SSei may t ,b “ 7 “ d «>^‘ d f°- ° f “ ^ ton fVwoSs oT 

7 n gU i 4cmie ! Te! ’ “ d °™« s ?TfT’ °1 toclamation of land, compiise the 
aswilifaeilitot - mate eqmta8 ! e “Taagements, such totaI fo r the past twelve months; but thoimh the 

to™. “ “ f ttccaccc were imported 

„ * ' fv , tlall-Dare, Newtownbarry, has used rt V oIvln g a very considerable outlay. 1 ’ 

patent Portland cement concrete ” for the formation 1 3211 ba lW to say that the works have 1 



-p ■ V ’ ewiownbarry, Jias used 

patent Portland cement concrete” for the formation 
of outer fence-walls, for feeding-troughs in cattle- 
•m ga ^ 6 ' pi ! rS ! . &a 1 osnmined it closely, and 

tested it by striking with a heavy hammer. It 

appeared to be durable ; it is neat and light-looking. . L 

Mr Hall-Dare mfonned me it is, by at least 30 per CM>US ® x P enditlu ' e - In the cases of loans foi 
cent., cheaper for such works, compared with stone mid SU Sf tJle f esults been equafly beneficial 
mortal. I, therefore, will be glad to see it used fie- - relatlve positions of land] nr rk 
quently for similar works. 

J. Fishbodrne. 



-p - --‘j wirao.uciiiuie outlay. 

: happy to say that the works have been in everv 
~T. CM ’ 1 ' le ^, °“ t . 111 a YeT 7 satisfactory manner. The 
estates of Captam Power Lalor in Tipperary, and of 
Sn- Capel Molyneux in the county of Limerick 
afford ample evidence of wliat can be done by a 2 
cions expenditure. In the cases of loans for smaller 



Counties of Longford and Roscommon, and parts of 
Westmeath, and Mayo. 

Newtownbond, Edgeworthstown, 
7th February, 1871. ” 



Thu relative position, of' ki;dkl*"aad fencuts 
having been folly inquired into and lemslated for 
recently, will, I think, give an impetus to improve- 
mmfe joarticuhirlyfor buildings, in the cominT^ar 
-Aireadyseveral inquiries have been made bypartfafwho 
contemplate improving their farms by thorough drain 
age and also by the building of suitable h™£e^T' 
The provisions of the Act afibrdinv facilities for the 

ann^i £ “> d sSSr £ M 



; In repiy to your letter of the SOtlrJanuary request- SSftiS ““ -d SL 

rag me to funfish my Annual Eeport oTS wmbing seSTmtoTIh™?!!!.^ 7 4 °" Id le ’ ““"S 1 in 
of the Land Improvement Acts for the year 1870 I duced iritoTdw 4 ! d “ t “? pl "> tln g be intern 

beg to state that the applications for new loans duriig expense ^Irn wP d” d ? ““v Tet T “mitaUe 
the last year m the above-mentioned district have nof w J Te^y 8 would, I think, 
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Appendix B. The want of arterial drainage in some parts of the 
Landed district is much felt. There is always a difficulty in 
Property Jm- getting proprietors to agree among themselves, various 
jirovoincnt. causes operating against their doing so; and I am 
rather disposed to think that the State should require 
Annual = tll0se wll ° have properties so circumstanced to reclaim 
Keports. and improve them, and not suffer the lands to remain 
almost useless to themselves and unproductive for the 
requirements of the country. 

James Jocelyn Poe. 



County of Dublin and parts of Kildare., Louth, Month, 
Wicklow, and Westmeath. 

5, Lansdown-termce, Shellwnrne-roml, Dublin, 
February 22, 1871. 

I beg leave to acknowledge the receipt of your 
letter, requesting me to furnish luv annual report on 
the working of the Land Improvement Acts, during 
the year 1870, and in accordance with which 1 beg 
leave to submit the following statement of the facts that 
have conic under my notice since this time last year 
In this, as in my report of last year, I take the 1 ibertv 
of assuring the Board of the perfect satisfaction ex- 
pressed by proprietors, both with the result of the 
»ork« tl.ey have mat, tod, ..ml alao with II, o cumlitiom 
under wlneJi the loans were granted. 

I will now proceed to enumerate the different drain- 
age and other works which 1 have inspected since this 
time last year. 

In llm county Dublin, the only pinliiuiiuu-y , lf 
a building loan was that of Viscount. iWersemui who 
spent £G00 in considerably improving and putting into 
thorough repair the house of Ballymnn, which lies 
about midway between Bray and Euniskcrry. 

The iiraluiiinary draimigo cases wore those of Sir 
Clarhis poniville who .lrained the entire of thetown- 
hmd of lurnapiii, (,,-eat, which adjoins that of , Sentry, 
on which lus residence stands. A small loan tor • 
similar purpose has also been just expended on that 
S -Zu «'» tlm dir'etion of Clon- 
tnf, and oi tl.o property of llemy St. Leger J'alliser 
osq, valuable and extensive drainage works have ben 
commenced. Iho cases that came under my notice as 
progress inspections, were those of Miss Anne Dovne 

o?f f J * Hl « rinin Piu ‘ k (!X b'nsivo ranges 
ot fain -o bees hav<, been finished. () u the estates of 
Colonel J.aylor and Mr. Richardson valuable works 
are an progress. 

In tl.o comity Kilrkun, tl.o D„k<, tf 
tell granted a largo loan (.£8,5-10) f,„. dn.hn.m. which 
temrtl.f 10 -' U “ ““ Kne " ml tl “' im I'™ving of an 
woiks of tliomngl, draiuiigo. Those works „„ 

Sw*;' ™»° of tl.o most effec- 

tive and best Slushed 111 tile comity. Tl.o other eases 
for ' V “‘ 1 ! ‘“, V6 tosiioetod, have also boo,. 

Hartw p I’o'poses, and include those of Oiptain 
i, U ->. tterge I>. L. MansEcld, and Hieliol- s J 
«W°tteT works have boon wo n «£ 

outed throughout and are still in progress. 

”“ l0 “ ,in “> inspection on 
WlEZ s* of Duuleer, who 

com und“™‘ r Prin<dpS“i that have 

those of ST'S tZS‘ « CpCirto loan 

The Marnnknf T . eK I'i of Olonehraney. 

esc Cevnemlr r 7“ ° h " 1 «> B CMdwell, 

inga and hKchael^m'^w. 110110 ^ } U lab “™’ dwcll- 
StStoTSfe^^fTohasdso had a loan 
which s^e^^eTninited 13 ' 10 & ^ we Uing-house, under 

w^etethehwl So!™ f 0y ™“ ts W “ ten 

toe Misses G™; 

been qompleted -during thT™ + dmna « e works have 
DanielL aso.. !.w. oi,.JL P^t year; and Robert Gr, 

loam granted for ^ the ex P e aditure of a 

h.urhte„£SteXZ” P ” Vm “ te ^ * ei e t - 

““ ly " W “teww new loon, for entensir. 



to Wilten 

there has been executed some extaZif'T 
shelter, which is situated on the 2S * ® P ,antln g for 
C. W. Domville, biu-t. Amongst / °\y U CIlarIes 
may mention tl.o farm-offices Zw Vco “ S 1 
Tinotle, wliioh are on a verv eJtL • Cogan ’ es q-> of 
present in progress. These ova h ■ DS1Ve SCa e ' aucl at 
the designs of an eminent T)»l i- eing ca !' ) ' iec! out from 
well deserving of attention ®SJ? ««J m 

Robert (J. Wade eso anil f loa n granted to 

aruoiunuidiition of h!iX , miT’oE T Z Z 

Tw S !iiU " U by ^^oilhag 1 '' it0UeS ’ ^ 

i r v.fhTi 

propei'ty of Joseph Tuitc, csq„ of Somvf And n 

ndci my notice, been most s,ioee«,f„l and satisfactory. 

Richaud I. J. Irwin. 

Cmmty of Galway, awl part, of Counties of Mayo, 
Otarc, and Linuiriclc. 

Galway, 4th May, 1871. 

bni, In compliance with your l-ecmest T „ 7 
mat for the information of the eZ !),! 27 

works th'it f l7 i,, ^l htemet shows the various classes of 
woiks that have been performed and the amount certified 

rcr2- m th<:ir CXCCUti011 ' ^ the above 



Cliiy injr, Gravelling, Ac., 
llcditmiaiou, 

3 l 'iu'in Dwelling-houses, 
rinuting for Shelter, . 



3, GUO 0 8 808 10 10 3S1 IS 2 3, 

S a,wa /. afecs s 'g 8 

J, Ia y°' 80S 39 10 

?. Inro -. , 351 35 2 

L,mcrick . 3,561 1 8 



AS, 391 3 4 

In the class of drainage works, comprising both main 
and thorough drainage, there is nothing that calls for 
special notice. The works that have been executed 
are not very extensive, but they have been satisfac- 
torily earned out. 

Mi\ Burke, of Danesfield, is the only proprietor in 
this district who has effected any improvements in the 
clearing of land. The works which he has executed 
have proved most remunerative, and he is proceeding 
with them as extensively as the labour available in his 
locality will admit. 

Two labourers’ dwellings have been built on the 
estate of Mr. Denis Kirwan, of Castlehackct, on a very 
cheap and convenient plan, and he contemplates erect- 
ing sevei’al others on the same pi’operty. 

The facilities afforded for erecting farm-buildings have 
been largely taken advantage of. In nine eases works 
of this class have been executed, among which I may 
l’efer to those on the estates of Mr. John Ai’cher Daly, 
at Raford ; Mr. J. H. Blake, at Rathville ; and Mr. 
G. E. Burke, at Danesfield, all in the county of Gal- 
jay, os satisfactory examples of well and economically 
designed works executed in an economical manner. 
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A very extensive work is now in progress in the 
barony of Kenry, county of Limerick, for the reclama- 
tion of 220 acres of valuable slob lands on the Shannon. 
The cost of this work has been largely increased, and 
its progress much retarded by the scarcity of labour in 
the locality. The embankment will, I expect, be closed 
this season, and the drainage of the land completed 
early next spring, and will, I expect, prove a valuable 
and remunerative work. 

The following works have been executed under the 
Act of 1866, which authorizes loans to be made for such 
works as the erection and improvement of farm 
dwelling-houses and planting for shelter. 

Mr. James Shannon, of Lahinch, in the county Clare, 
has in course of erection a substantial fann residence 
on his property, near Ennistimon, and Mr. S. Kenny 
has completed a very conveniently designed and sub- 
stantially executed farm residence on a valuable farm 
near- Ballinrobe, in the county Mayo. 

Planting for shelter has been carried out to a con- 
siderable extent on the estate of the Reverend Sir W. 
Ross Mahon, at Castlegar, and on that of Mr. Henry 
Hodgson, at C urraghre vagli , both in the county of 
Galway. 

The great scarcity of labour and the consequent in- 
crease in its price has retarded considerably the progress 
of works for the improvement of landed property in 
this district ; but this altered condition of the labour- 
market is gradually leading to its more skilful and 
economical application, and notwithstanding the in- 
creased prices paid, the works carried out have proved 
remunerative and satisfactory to the proprietors. 

Samuel Roberts, m.i.c.e. 



County of Limerick and i>ortions of the adjoining 
Counties of Clare, Tipperary, Cork, and Kerry. 

Offices, 66, George-street, Limerick, 
10th March, 1871. 

In reply to your communication, directing me to 
furnish the usual annual report on the operation of the 
Land Improvement Acts in this district for the past 
year, I beg to submit the following statement for the 
Board’s information : — 

Between the 1st January, 1870, and the 1st J anuar-y, 
1871, I made one preliminary, and forty-one progress 
inspections, reporting upon one application for a loan, 
and upon thirty-three cases in which loans had been 
already sanctioned. The gross value of the works 
which I certified for as having been executed within 
those dates, was £10,259 0s. 9 d., out of which sum 
£6,067 2s. 3d. was expended upon land improvement 
works, including open, main, and thorough drainage, 
farm-road-making, the erection of new and the removal 
of old fences, grabbing land of rocks, &c., subsoiling, 
levelling the sin-face of land, top-dressing and irrigat- 
ing ; the balance, amounting to £4,191 18s. 6 d., 
being absorbed by such works as the erection of new 
and the repairing of old farm-dwellings, farm-offices, 
and labourers’ cottages. 

With a couple of exceptional cases, in which I had 
some little difficulty to get works properly carried out, 
the expenditures have been made in a most satisfactory 
manner, and in every instance with an obviously 
beneficial result. 

A scarcity of labour is being felt very much in 
several parts of my district, and I have no doubt that 
the consequent high rate of wages prevents many 
persons from availing themselves of the provisions of 
the Land Improvement Acts. At the same time, I 
feel confident that so long as live stock and butter 
retain their present relatively large prices, loans will 
be required, without any marked falling off in the 
number of applications. 

I am, sir, your obedient servant, 

William Sidney Cox, Inspector. 

The Secretary, 

Office Public Works, Dublin. 



County of Kerry and part of Cork. 

Tralee, 26th January, 1871. 

According to order, I have to report, for the in- 
formation of the Commissioners of Public Works, 
on the working of the Land Improvement Acts m the 
county Kerry, and on the estates of Sir George Colt- 
hurst and Mr. Wallis Adams in the county Cork, 
during the year 1870. 

I find that the expenditure was £570 over that of 
1869, and that it amounted to £5,950 17s. Id., viz. : — 



County Kerry — 

Land Improvement, 
Buildings, . 

County Cork — 

Land Improvement, 
Buildings, . 



£ ». d. £ s. d. 



. 1,848 ID 0 
. 1,208 4 6 
8,055 3 



8 



. 767 0 7 

. 2,128 13 6 
2,805 14 1 



£6,900 17 7 

I believe the s um of £3,055 is nearly the smallest sum 
I have had to report as an annual expenditure under 
loans in Kerry, and I know it would have been less 
but for the exertions made to account for outstanding 
instalments to close the loans. 

Several proprietors tell me that they will not be 
able to go further with their works, from the impossi- 
bility of getting sufficient supply of labourers to insure 
a fair return of work, and from the unwillingness of 
the tenants to pay interest on loans for improvements, 
preferring to execute their own improvements under 
the security of the new Land Act. 

The Commissioners will find but very few memorials 
presented for loans from the proprietors in Kerry for 
the future, except for lands in their own occupation or 
for labourers’ dwellings. In a few instances tenants 
have come forward and offered to pay interest for 
making farm-roads, as such works would benefit many 
holdings, and there may be applications for them to 
some extent. But I am afraid the amount in the gross 
yearly will diminish. 

Nevertheless, I am sure that the improvement of the 
country will go on much faster than ever, under the 
security of the new Landlord and Tenant Act. I per- 
ceive great activity amongst the farming class already, 
and particularly in the building and repairing of farm- 
offices and dwelling-houses ; and -with the very many 
specimens of land improvement under the loans to be 
seen in every district, I have no doubt that our tenant- 
farmers will follow the example, and that thorough 
drainage will become more or less an item in the 
yearly outlay of most of them. Hitherto such works 
carried on by the occupiers (unless under covenant) 
have been very few and very far between. 

Henry Stokes. 



County of Cork and part of Waterford. 

Cork, 8th February, 1871. 

Since February, 1870, 1 have made thirty-six progress 
inspections, twenty-one of which were for drainage, fenc- 
ing, and planting, and the remainder for buildings. In 
nearly all cases of loans of long standing the estimates 
have had to be increased for drainage and fencing, from 
the increase in the price of labour, and also for plant- 
ing, as the prices of young trees have risen consider- 
ably. There have been six new cases of building farm 
offices and dwellings, and but five for drainage. Four 
of the building loans axe extensive ; the drainage but 
for small sums. The works, with few exceptions, were 
carried out in a most satisfactory manner. Proprietors 
do not seem inclined to expend much money in im- 
provements until they see how the new Land Bill will 
affect them ; this, with the scarcity of labour, which in 
most districts is very much felt, is another reason why 
so few are availing themselves of the benefits deiived 
under the Act, wMch all express themselves satisfied 
with. 

J. T. Cornwall. 

G 2 
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Landed LANDED PROPERTY IMPROVEMENT ACTS, 10th Vic., chap. 32, &C. 

Property . . 1 _ 

Improvement g CHEDDLE — Showing the Loans in progress, the Amount sanctioned and issued by Instalments 
I ' oails> with the Date of the last Order to Issue, to 31st March, 1871. 



NORTHERN DISTRICT. 



, Antrim, Lower, 
Kilcomvay, . 
Belfast, Upper, 



Kilnliicrcr 



Dungannon, Middle, 
Dungannon, Upper, i 



Omul'll, East, 
Strabane, Lower, 



| Robert. Wardlnw, . 
mint. Templetown, 



William Sinclair, . 
'em-fio Cecil Guru Wray, 
DiUn, 

I Alex. J. Pv. Stewart, 

1 Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

| Viscount Lifford, . 

John FfolUott, 

Thomas Oonolly, . 



The Rev. W. S. Burnside, 
John Y. Burges, . 
George Vescy Smart, 

The Earl of Charlemont, 
Augustus S. Bolton, 
Robert Win. Lowry, 

Ditto, 

I John T. I-I. Stewart, 
George P. M'Clintoek, 
The llev. James Maclvor, 
The Duke of Aberco 



Castlereagh, Lower, 
Castlereagh, Upper, 
Dtifforin, 



John Harrison, 

James C. Price, 

Lord Dufferin and Glondeboy, 
Ditto, .... 
William B. Porde, 



Gertrude Rose, 

Ditto, .... 
The Rev. W. H. E. Woodwright, 



Michael Cahill, 

John L. O’Ferrall, 

R. A. I). Hepenstnl, 

Henry S. Douglas, 

The Hon. L. H. K. Harman, 
Ditto, 

Ditto, 

Edward Dtindos, . 

| The Hon. L. H. K. Hannan, . 
Ditto, 

W. F. Armstrong, . 

Ditto, 



Amount 


Amount 


= 


£ 


*. 


</. 


£ 


«. 


d. 




885 


0 


0 


885 


0 


0 




710 




0 


500 


0 






2,300 


1) 


0 


1,840 


0 


0 




7,000 


0 


0 


500 








100 




0 


00 




0 


3 


240 


0 


0 


40 


0 


0 


1 


330 


0 


„ 


350 


() 


0 




100 


0 


0 


80 




0 




100 


0 


0 


20 


0 






1,175 


0 


0 




0 






4,000 


0 




500 








1,700 


0 


0 


340 


0 






0,200 


0 


0 


2,000 


0 


0 




2,000 


0 


0 


000 




0 


1 


1,100 


0 


0 


220 


0 


0 


1 


100 


0 


0 


20 




0 


1 


300 


0 


0 


00 


0 


0 




1,000 


0 


0 


900 


0 


0 


3 


1,250 


0 


0 


1,250 


0 


0 


5 


100 


0 


0 


100 


0 


0 


B 


500 


0 


0 


300 


0 


0 




250 


0 


0 


00 


0 


0 


1 


890 


0 


0 


800 


0 


0 


5 


1,000 




0 


900 


0 


0 


3 


3,000 


0 


0 


500 


0 


0 


1 


800 


0 


0 


100 


0 




1 


000 


0 


0 


100 


0 


0 


1 


000 


0 


0 


3(10 


0 


0 


3 


800 


0 


0 


320 


0 


(1 


2 


7,010 


0 


0 


5.000 


0 


0 


10 


3,710 


0 


0 


1,500 


0 


0 




275 


0 


0 


220 


0 


0 


4 


570 


0 


0 


115 


0 


0 


1 


2,150 


0 


0 


1,720 


0 


0 


4 


BOO 


0 


0 


170 


0 


0 


1 


050 


0 


0 


520 


0 


0 


4 


090 


0 


0 


440 


0 


0 




750 


0 


0 


600 


0 


0 


4 


DISTRICT. 








1,150 


0 


0 


400 


0 


0 


2 


300 


0 


0 


180 


0 


0 


3 


3,000 


0 


0 


2,000 


0 


0 


4 


1,000 


0 


0 


1,000 


0 


0 


5 


400 


0 


0 


400 


0 


0 


& 


100 


0 


0 


00 


0 


0 


3 


490 


0 


0 


285 


0 


0 


3 


800 


0 


0 


100 


0 


0 


1 


1,000 




0 


000 


0 


0 


3 


3,200 


0 


0 


250 


0 


0 


5 


2,200 


0 


0 


2,200 


0 


0 


5 


2,000 


0 


0 


1,500 


0 


0 




570 


0 


0 


440 


0 


0 


4 


1,050 


0 


0 


1,050 


0 


0 


• 




0 


0 


2,090 


0 


0 




750 


0 


0 


COO 


0 


0 


4 


475 


0 


0 


475 


0 


0 





IS July, 1870. 
10 Jan., 1871. 
30 Oct., 1870. 
30 June, „ 

20 Sept., „ 

2 Sept., „ 



22 .Tan., 1800. 
1(1 Nov., 1808. 

5 Jan., 1671. 
13 Mar., 1871. 
30 July, 1808. 

13 Mar., 1871. 
30 July, 1808. 

20 Jan., 1871. 

23 April, 1809. 
2 April, 1870. 



7 Oct, 
20 June, 

7 April, 

8 Feb., 
22 April, 
20 Nov., 
31 Mar., 
10 April, 
30 May, 

0 Nov., 

0 Oct., 



1871. 

1805. 

1870. 



11 Alar., 1870. 
22 June, „ 
20 Dec., 1809. 
5 Jan., 1870. 
5 Nov., „ 



17 May, 1870. 
24 Feb.’, ” 



28 Nov., 1870. 
10 Feb., 1871. 
14 Mar., „ 

3 Nov., 1809. 

29 Apr., 

3 Feb., 

28 April, 1869. 
27 Jam, 1871. 
9 June, 1870. 

30 Dec., 1869. 
25 Feb., 1870. 
12 Aug., „ 



1871. 
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1870* 

1869* 

1871* 
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Appendix C. (C.) Schedule showing the Loans in progress, the Amount sanctioned, &c .—continued. 



Landed — — - 






















Property Im- 




Applicant. 








Amount 








provement County. 


Barony. 


sailed 




issued. 






Order to Issue. 


Loans. 




























£ 


s. 


d. 


£ 


s. 


rf. 






Wicklow, . 


Arklow, . . . 


The Em-1 of Wicklow, . 

Robert C. Wade and the Hon. 


400 


0 


0 


270 


0 


0 


3 


~ 






Catherine E. T. Wade, 


1,500 


0 


0 


930 


0 


0 








Baliinacor, North, 


William T. E. Bookoy, . 


000 


0 


0 


130 


0 


0 


1 


22 Aug., „ 




George Booth, .... 




0 




300 


0 


0 




28 Oct, „ 




Newcastle, . 


Sir John Esmonde, Bart, and Lady 




















Louisa Esmonde, 


920 


0 


0 


180 


0 


0 








Talbots town, Lower, 


The Bight Hon. W. F. Cogan, 


1,800 


0 


0 


1,800 


0 


0 




21 Nov., 1870. 




Talbots town, U pper, 


Richard B. Hudson, 




0 


0 


100 


0 


0 


2 


13 Mar., 1871. 


Carlow, . 


Forth, . 


Richard Pierce, .... 


200 


0 


0 


50 


0 


0 






Idroue, East, 




840 


0 


0 


000 


0 












Henry Brtum, .... 


1,900 


0 


0 


1,140 


0 


0 








Idrone, West, 


John Alexander, .... 


100 


0 


0 


20 


0 


0 


1 


27 Aug., 1870. 


Kilkenny, 


Knocktophur, 


Sir James Langrislie, Bart, . 


GOO 


0 


0 


GOO 


0 


0 


5 


21 Jane, 1870. 


Wexford, 


Bnlinghkocn, 


Solomon A. Richards, . . 


490 


0 


0 


360 


0 


0 


4 








Ditto 

Thomas Braddoll, .... 


400 


0 


0 


320 


0 










Scarawulsh, . 


200 


0 


0 


40 


0 


0 




20 Jan., 1871. 






Ditto, 


100 


0 


0 


20 




0 






Sholbumo, . 


Cimrlns Tottenham, 


1,000 




0 


400 














Lord Tomplomore, 


1,000 


0 


0 


800 


0 


0 


4 






Slmlmaliore, West, 


l'ranois A. Leigh, .... 


700 


0 


0 


420 


0 


0 


3 





WESTERN DISTRICT. 



Coolavin, 

Tirorogh, 



Tirorrill, 



Mayo, . . Cnvro, . 

Clanmorris, . 

Erris, . 
Gallon, 

Kilmaino, 

Tirawloy, 

Leitrim, . . Cumgallen, . 



Drmnnhaire, 

Leitrim, 



Mohill, 



Charles Tottenham, 

Gerald Filzgihbon.Cmnmitteeofthe 
1 late el' it. G. Walker, 

am Powell, 

| Robert Omm, 

Ditto, .... 
Charles Toiloulinni, . . 

Robert Ormo, 
j Hugh M ‘Toman, . 

"obort Thompson, 
iomonont-Colonol E. H. Cooper, 
Ditto, .... 



, The National Building Company, 
Ditto, .... 

, Lord Oraomore, . 

A. C. Lambert, 

Dominick E. Browne, . . 

John Carey, .... 

. George Orme Mally, 

George Browne, . 

Kobort Staples, 

John C. Walehe, . 



. The Kov. James Godley, 
John A. La Touclio, 
Ditto, 

, Colonel J. J. Whyte, . 
. The Earl of Albomarlo, . 
William R. La Touche, . 
Joseph Keon, 

Charles K. Peyton, 
William Hamilton, 

. Hugh O’Beirno, . 



350 0 0 

300 0 0 
150 0 0 
500 0 0 
700 0 0 
400 0 0 
250 0 0 
225 0 0 
450 0 0 
1,000 0 0 
0,190 0 0 


280 0 0 

240 0 0 
150 0 0 
300 0 0 
700 0 0 
320 0 0 
100 0 0 
180 0 0 
270 0 0 
200 0 0 
500 0 0 


2,500 0 0 
500 0 0 
6,0(10 0 0 
120 0 0 
400 0 0 
630 0 0 
100 0 0 
1,450 0 0 
1,000 0 0 
450 0 0 


2,000 0 0 
300 0 0 
3,500 0 0 
20 0 0 
240 0 0 
400 0 0 
20 0 0 
290 0 0 
400 0 0 
90 0 0 


000 0 0 
700 0 0 
175 0 0 
2,000 0 0 
1,500 0 0 
GOO 0 0 
175 0 0 
450 0 0 
145 0 0 
2,000 0 0 


480 0 0 
140 0 0 
140 0 0 
2,000 0 0 
000 0 0 
480 0 0 
100 0 0 
270 0 0 
25 0 0 
800 0 0 



20 April, 1870. 
| 28 Mar., 1871. 
2 Dec., 1870. 
29 Nov., „ 
18 Julv, „ 

7 July, „ 

20 Sept., „ 



, S July, 1870. 
30 July, „ 

3 May, „ 



2 June, 1869. 
8 Nov., „ 

| 17 Nov., 1870. 

0 April, 1809. 
1 19 May, 1870. 

4 Feb., „ 

I 13 Oct., „ 

20 Feb., „ 

8 Mar., 1809. 



Roscommon, 



. Athlone, 

Ballmtober, South, 

Ballintober, North, 
Ballymoe, 



John H. Dillon, 

John Wray Mitchell, 
Lord Crofton, 

John C. Coote, 

John Noilan, 

Thomas W. Goff, . 
James O'Farrell, . 
John W. Flanagan, 
Patrick H. O'Connor, 
Charles B. Chichester, 
Ditto, 

Henry Taafle Ferrall, 
Charles B. Ohichester, 



850 0 0 
170 0 0 
250 0 0 
200 0 0 
000 0.0 
130 0 0 
10O 0 0 
850 0 0 
800 0 0 
1,000 0 0 
2,250 0 0 
220 0 0 
1,200 0 0 



510 0 0 3 

170 0 0 5 

.150 0 0 3 

200 0 0 5 

000 0 0 5 

25 0 0 1 

20 0 0 1 

510 0 0 3 

320 0 0 2 

1,800 0 0 5 

1,800 0 0 4 

200 0 0 5 

000 0 0 4 



16 Oct., 1867. 
16 July, 1870. 
0 April, „ 

18 Oct, „ 
22 Dec., „ 
20 Aug., „ 

10 Mar., 1871. 

11 April, 1867. 

20 Aug., 1868. 
1 Oct., 1860. 

25 Aug., 1870. 

21 Feb., 1871. 
20 Dec., 1870. 
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(C.) Schedule showing the Loans in progress, the Amount sanctioned, &c.— continued. 



Roscommon — Cl 



The Earl of Kingston, 
The O'Conor Don, 

H. B. Brabazon, . 
Travers R. Blackley, 
Thomas G. W. Sandford, 
Patrick Bulfe, 

Henry Taulfe Eerroll, 
John C. Coote, 

H. S. P. Mahon, . 



John A. Daly, 

John L. Bagot, 

Daniel O’Connell Ffreneh, 

Charles D. O'Rorke, 

St. George Caulfield, 

Michael Reilly, 

Thomas Eyre Lambert, 

Ditto, 

Denis Kinvan, 

Martin O'Flaherty, 

The Rev. Sir IV. R. Mahon, Bart, 
Francis L. Comyn, 

Ditto, 

Valentine and Sir T. E. Blalcc 
Margaret Rossall, . 

Elizabeth C. Lynch, 

Ditto, 

A nue Harriett Digby, 

The Rev. Sir W. R, Mahon, Bart,, 
Robert R. Smyth, . 

Ditto, 

Henry Hodgson, . 

Eleanor M. Redingtou, . 

Ditto, 

George E. Burke, . 

Ditto, 

Matthew Kenny, . 

Elizabeth Gregory, 

John Geoghegan, . 

Stephen J. Cowan, . 

The Marquis of Clanricarde, 

James Galbraith, . 

The Marquis of Clanricarde, 



Bart, 



Lord Annaly, 

Ditto, 

James Shannon, 
Pierce O’Brien, 
William Stacpoole, . 
George C. Synge, . 
Richard B. Sides, . 
Thomas Keane, 
Thomas S. M'Adam, 
Ditto, 

John C. Delmege, . 
John Gabbett, 
Thomas Frost, 



200 0 0 

1,000 0 0 

100 0 0 



100 0 
300 0 
000 0 
SO 0 
380 0 
780 0 
120 0 
140 0 
700 0 



200 0 0 
100 0 0 
300 0 0 
20 0 0 
120 0 0 
100 0 0 
120 0 0 
100 0 0 
270 0 0 
100 0 0 



COO 0 0 
00 0 0 
210 0 0 



640 0 0 
200 0 0 
180 0 0 



22 July, 1870. 

22 Aug., 1870. 
13 Sept, „ 

1 Sept, „ 

20 Sept., „ 

27 June, „ 

16 Aug., „ 

19 June, 1868. 



29 June, 1860. 
81 Mar., „ 

3 Feb., „ 

10 Sept, 1870. 

22 April, „ 

0 Sept, „ 

29 Oct, 1869. 
10 April, 1870. 

5 Oct, „ 

4 June, „ 

15 June, „ 

24 Feb., 1869. 
20 Mar., 1868. 
18 Aug., 1870. 

8 Sept, „ 

26 Aug., „ 

23 Feb., „ 

3 Jan., „ 

29 Nov., „ 

22 July, „ 

23 Feb., 1871. 

20 July, 1870. 

21 July, 1870. 

3 Dec., „ 

10 Mar., 1871. 
15 June, 1870. 

30 April, 1869. 
10 Feb., 1871. 

1 Sept., 1870. 

22 Aug., „ 

4 Nov., 1869. 
22 Aug., 1870. 



13 Mb’ 

20 Aug., 

5 Mar., 
29 Nov., 
31 Dec., 
20 Oct., 

27 April, 

16 April, . 
9 July, 

20 July, ] 
1 Mar., : 



1871. 

1870. 



SOUTHERN DISTRICT. 



Connelloe, Lower, 
Connelloe, Upper, 



Kilmallock, 
Liberties of, 
Owneybeg, 
Shanid, . 



Lieutenant- Colonel E. T. Gloster, 
Daniel F. Gabbett, 

Richard J. Gabbett, 

"William Gabbett, . 

Patrick T. Hartigan, 

John King, . 

John Bateson, 

Right Hon. William Monsell, 
Ormsby and Elizabeth Cos, 
Henry A. R. Pigott, 

Henry Maunsell, . 

The Earl of Cork and Orrery, 

The Earl of Dunraven, . 

Ditto, .... 

The Earl of Cork and Orrery, 

The Rev. J. T. Waller, . 

The Earl of Limerick, . 

Elyston E. Evans, . 

Sir W. H. Barrington, Bo 
John C. Delmege, . 



0 0 
0 0 
0 0 



17 Aug., 
27 Nov., 
17 Jan., 

11 Mar., 
17 Jan., 
25 Feb., 
16 Feb., 

12 Aug., 

12 Nov., 

4 Dec., 
19 Mar., 

13 Jan., 

5 Oct., 



1870. 

1871. 

1870. 
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Landed 
Property Im- 
provement County. 



nas It. Roche, 
Edward William O'Brien 
Jonathan B. Massy, 

The Knight ot llliM, 

Major George Gavin, 



■ Ctamvillinm, . 

Eliogarty, 

Illii and Oflo, East, 
Ikcrrin, 

Kilneinonngh, Lower 
Kilucmanngh,Uppcr| 



Ormond, Lower, 
Ormond, Upper, 



, George Mossy Dawson, 
Ditto, 

Rolierc Boo, . 

William Slmw, 

Gorge Lidwill, 

Denis Kilbride, 

Edward M. Armstrong, . 
John Wm. Cooke, . 
Ditto, 

Henry Dwyer, 

John Farrer, . 

Robert C. Bowen, 



t, Barb, 



Kinalca, 
Kinalmeaky, 
Ivinnatalloon, 
Muskerry, East, 

Muskerry, West, 
Orrery and Kilmore, 



;| The Earl of Bandon, 

) Michael I-I. Morris, 

Robert Swanton, . 

I Elizabeth M. Taylor, . 

Henry L. Young, . 

Domiuick R. Sarsfielil, . 
Thomas Forrest, . 

Sir George C. Colthurst, Bart., 
The Earl of Cork and Orrery, 
Ditto, 

B. W. Pur don, 

Sir George 0. Colthurst, I 

Ditto, 

Daniel C. Bastable, 

Caroline Margaret Nash, 
Arthur Langford, . 

Ditto, 

Thomas Franks, . 

William Smitii, 

Richard Smith, 

William Collins, . 

James Hartstonge, 
i John Power, . 

Usher Williamson, 

C. W. T. Ponsonhy, 

Ditto, 

James Byrne, 

Robert U. T. Uniacke, . 
James Byrne, 

The Earl o! Shannon, 

Thomas B. Herrick, 

The Earl of Bandon, 

Richard U. Bayly, 

Sir George Colthurst, 

John D. Haivkes, . 

Wallis Adams, 

Ditto, 

The Rev. R. Gibbings, 



Sir John N. Humble, Bart. 

George Fitzmaurice, 

I The President and Fellows of the 
King and Queen's College of Phy- 
sicians in Ireland, 



. Wilson Gun, . 
Alexander Elliott, . 

Rev. George Fittmaurici 
Ditto, . . . . 

Rowland Bateman, 
William T. Crosbie, 
Ditto, 
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30 Doe., 1870. 

31 Mar., 1871. 
10 Feb., „ 
13 Oet., 1870. 



20 Feb., 1880. 
4 Mar., 1871. 

4 Jan., „ 

8 Feb., 1871. 
8 Dec., 1870. 
18 May, „ 

5 Mar., „ 

20 July, „ 

3 Feb., I860. 
10 „ 1870. 



28 Jan., 1870. 

13 Fob., 1871. 

22 July, 1800. 
0 Nov., 1870. 
8 Mar., 1800. 

23 J uno, 1808. 
0 Sept., 1807. 



9 May, 1870. 
13 June, „ 

29 Aug., „ 

9 Sept., „ 

29 Nov., ,. 

7 Aug., 1809. 
10 Feb., 1871. 
21 Mar., „ 

13 Oet., 1870. 
9 Feb., 1871. 

7 Mar., „ 

6 Sept., 1870. 
9 Sept., „ 

1 9 Sept., „ 

15 Nov., „ 

30 Nov., „ 

13 Jan., 1871. 

5 Oct, 1870. 

8 Feb., 1871. 
25 Sept., 1808. 



1 Feb., 1870. 



6 April, 1870. 
30 Dee., „ 
27 May, „ 

20 July, ” 

11 Mar., 1871. 

7 Jan., „ 
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(C.) Schedule showing the Loans in progress, the Amount sanctioned, See .—continued. 



County, 


Barony. 


Applicant. 


Amount 

sanctioned. 


Amount 




Property- 

Date of last Improvement 
Order to issue. Loans. 




Corkaguiney, 
Dunkerron, South, 

Glanerouglit, 

Iraghticonnor, 

Iveragli, 

Magunihy, . 
Trughanacmy, 


Samuel M. Hussey, 

Lord Ventry, .... 
Francis C. Bland, . 

Richard Mahony, . 

Francis C. Bland, . 

Daniel O'Connell, . . . 

Thomas K. Sullivan, 

Ditto, .... 
Francis C. Bland, . 

Francis H. Downing, 

Wilson Gun, .... 
Stephen E. Collis, . 

Robert Leslie, 

Edward K. Supple, 

James M'Gill Mogill, . 

James Butler, 

The Knight of Kerry, . 

Ditto, .... 
James Butler, . . ' . 

Viscount Castlerosse, . 

Ditto 

Francis B. Chute, . 

Samuel M. Hussey, 

Langford Rae, . . 

Robert C. Hickson, 

John F. Godfrey, . . • 

Francis B. Chute, 

Mary Anne Walker, 

Thomas H. Broderick, . 
Richard B. Chute, 


£ s. d. 
400 0 0 
700 0 0 
1,950 0 0 
1,200 0 0 
250 0 0 
400 0 0 
500 0 0 
400 0 0 
1,100 0 0 
540 0 0 
300 0 0 

5.000 0 0 
100 0 0 
600 0 0 
600 0 0 
300 0 0 
550 0 0 

4.000 0 0 
1,400 0 0 

675 0 0 

1.000 0 0 
8,000 0 0 
2,450 0 0 

200 0 0 
800 0 0 
400 0 0 
375 0 0 
1,700 0 0 
2,000 0 0 
200 0 0 
100 0 0 


£ t. d. 
240 0 0 
280 0 0 
1,560 0 0 
720 0 0 
250 0 0 
100 0 0 
300 0 0 
320 0 0 
440 0 0 
200 0 0 
300 0 0 
1,000 0 0 
100 0 0 
240 0 0 
120. 0 0 
300 0 0 
440 0 0 
500 0 0 
560 0 0 
405 0 0 
1,000 0 0 
2,500 0 0 
980 0 0 
SO 0 0 
640 0 0 
320 0 0 
375 0 0 
340 0 0 
800 0 0 
120 0 0 
20 0 0 


4 
3 

5 
2 

3 

4 

2 

0 

5 
2 
1 

1 

2 

3 
5 
5 
2 
2 

4 
4 

1 

2 

3 

1 


25 Jan., 1871. 

23 Feb., „ 

22 Oct, 1809. 

27 Nov., ,, 

24 Feb., 1870. 

28 March, „ 

20 Feb., 1870. 

20 Feb., „ 

21 Feb., 1871. 

6 Oct, 1869. 
20 Mar, 1871. 

17 Dec., 1869. 
28 Sept, „ 

7 Oct, 1870. 

26 May, 1868. 

2 Oot., 1869. 

3 Nov., 1870. 
10 June, 1869. 

22 Nov., 1869. 

5 Dec., 1870. 

30 Nov., 1867. 

31 Jan., 1870. 
9 Sept., 1869. 

27 June, 1870. 

6 July, 1869. 

25 May, 1870. 

18 July, 1870. 

26 Nov., 1870. 



Office of Public Works , Dublin, 

1871. 



By order, 



E. Hornsby, Secretary. 
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APPENDIX TO THIRTY-NINTH REPORT OF THE 



[ 1870-71. 



APPENDIX D. 

Inland Navigations -and Harbours. 



**>'*>» xjlaiujuUHS. 

hE£I;; E ™ iora fm " R,!mHT »f Mr Robert Adams, Inspector, 'on the State of the Tvronv w 
I nsijcctor. For the year endino 31st of M™?, 0f “ e TrK ”“ Naviqation.- 



For the oTlS, 18™ * TrM “ N "™.- 



r5SSS Sa=S33s 






A ■««« iui ueep gate, -JNO.-X 

lock; one new swing-beam, and two sets of sluice 
mountings, for deep gate No. 4 lock, and repairs to 
l"-'«si, -gates of Nos. 2 and G locks. Scraping, cleaning, 
and coating the gates of seven locks, with prepared 
, ’ 10 l ,i “ rs to lock-keeper’s, and regulating sluice- 
keopers houses, lime-wasliing the boundary walls of 



I have the honour to he, sir, 

Your most obedient servant, 
Robert Adams, c.e. 
The Secretary, Board of Public Works. 



STKST EXT,U0TS fr0m Ml '' P - J A? 0 ™’ Superintendent, on the State of the Lower Boyne 

Superintend- NAVIGATION. For the Year ending 31st March, 1871. 



!, St. “n^tenAee . Drogheda, • it s piece end become ,W» g ecI, frequently causing 
r, r Maicii, lo71. great inconvenience to the trading boats ■ n new Vmnt 

l„.t U rT I “tT 1 m, 'r ' VlHl /T lo “ e *' of 41,6 6fl ‘ !, “ b »»“ P^ed on this station for takm'jj tat 
lust I bog to forward report of the state of the works acros s the river, to replace old boat worn out ’ ’’ 

onthis navigation for the year ending 31st March, Guard-lock 



Jliver wall, Ballsgrove. 

The dry-stone facing of towing-path along Ballsgrove 
n river side has stood the winter floods and high tides 



Broe Guard-lock. ' - ■ - 

The sheetings of these jutes are very unsound, and 
two new swing-beams will be Inquired to be supplied 
foi these gates, m place of the old beams, which are 



wn i m.i Miuo uus sr, oou ime winter floods and lugh tides in avprv had mint,, ,i 0 „„„ , ,, , ’ 

during the year very well, only a few breaches have to be raised and reonb-id J 1 g f eS re 1 uire 

given way, and some slight surface damages have taken the canal have sustained some Xht “J °7 



OM^lMuriWia - - ^ oea>iaree Station and Laehjtiwne. 



This station is in a very fair state of repoir, two of J£* wf Ita tact £^,7 rT ■». “ ! >orfeot ™»W 
he outoffieo buildings have been thatched, the lock- repairs to windows and flnmXXm!!,' 163 S ° mC sllght 



uuu mco uui uungs nave been tbatchec , the lock- repairs to windows and floor of kitchen b 

keepers house is in good repair, but some slight works , .. . 

aiti required in office, and a new iron wicket gate . Alul Lock, Slane. 

for front entrance ; the lock-gates are in good working ^ ne " r sw ittg-beam will be required to be supplied 
order. ? f tte g ates at this lock in place of an old beam 

Oldbridge Guard-lock gates. Sre rf,”"® 11 d ^ ed > othenvise Reworks are in 

The Oldbridgc guard-lock gates are in a very bad. ^ 'n *r r ■ 

state of repair, but new breast gates have been ordered, O as tie Lock, Station, and Lode-house. 

the contractors have same in hands, and they will be ^ le lock-house at this station is in very lair order 
erected during the coming fine season. rere °f which is being much improved by the re- 

Sialism Station aid laxk-home. of * JF 0Teri >™S the beck of 

,,,, , , , . . , , . . . . . . , tlie kouse ; the staff taken from this bank is being used 

The lock-house » m tolerable fan- order and clean. fo r the repair's of tile towing-path, which, whoa fi Jshed 
Some slight re™ are required on outside, and also will he a very great improvement on this portta of 
to floor inside ; tlic lock-gates are in verv fair order, a tlm ti,„ i„„i. i , ■ , 1 „ . 1 



Oldbridge Guard-lock gates. 

The Oldbridge guard-lock gates are in a very bad 
state of repair, but new breast gates have been ordered, 
the contractors have same in hands, and they will be 
erected during the coming fine season. 

Slalleen Station and Lock-house. 



to floor inside ; the lock-gates are in very fair order, a the lino. The lock gates have not sustained a Ay further 
now pillion lias been put in for hoisting s nice, and decay since my lost report, but they are not in a verv 
bearing irons where wanting under footboards. sound state of repair. y 



Stidlem Guard-lock. 



sound state of repair. * 

All the bridges crossing the canal require repairs to 



The sheetings of breast and tail gates are unsound j^ ie P ara P e * s anc ^ copings on same, and the road sur- 



in spots, new bearing irons have been put in under 



each require to be darned and repaired ; the 



footboards wliero wanting, and a new swing-beam has towing-paths generally along the line requires some 



boon supplied to south-east tail gate, in place of old Slu ^ ace repairs. 



beam which failed. -^e s ^ oa ^ places in the bed of the canal and river 

Jioot Station ami Lodthou,,. ; 

. , m g stubs ai e being hxed in every case where wanting 

I wo submerged banks have been cut away and sunk along the line in place of the old decayed stubs 
fficicntly low for the laden boats to float over them ; All the lock gates along the line have been scraped 
nv were a m-eat intorruntion to the boats enterino- d™do,.o/I aY .1 1 ’ 



sufficiently low for the laden boats to float over them : 



they were a great interruption to the boats entering prepared, and properly tarred during the fine" 



the guard-lock on the south side of the river, and on the weeds in the soveral cuts of the canal and i 



the north side entering the chamber of Broe lock. The river, have been regularly cut during the year and the 
towing path at this station has been improved, and trade facilitated in every possible way. ’ 



three new mooring stabs have been fixed where want- 
ing ; the loclc-houso has been thoroughly cleaned and 
whitened. One of the sluices on breast-gate requires 
now iron slide-bars, the present slide bars are not suffi- 
ciently wide, which allows the sluice to get out of 



I am, sir, your obedient servant, 

P. J. Dodd, Superintendent. 
The Secretary, Board of Public 
Works, Dublin. 
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Extracts from Report of Mr. Robert Manning, M. Inst. C.E., on Piers and Harbours. For 
the year ending 31st of March, 1871. 



Appendix D. 
Report of Mr. 



H a rbours. 

Kingstown Harbour, County Dublin. 

During the past year the works of this harbour have 
been maintained in good order. The damage done by 
the storm of February, 187 0, mentioned in my last 
report, has been partly made good. A small force 
of men has been constantly employed in repairing the 
sea slope of the east pier and the wharf wall of the 
west pier. The repairs made at the west pier head 
have protected it from further injury, and funds having 
been provided, it will be repaired in a permanent 
manner during the current year. 

The steam dredger has been at work in deepening 
the harboux - , principally abreast of Victoria Wharf, at 
which H.M. troop ships now lie afloat at low 
water. A powerful steam crane has been erected for 
loading the dredged material. One iron barge of 60 
tons burthen has been delivered ; two others are in 
course of construction ; twelve waggons have been 
made (in the workshops) for removing the excavation, 
and it is anticipated that during the present season 
considerable progress will be made with this work. 

Howth Harbour, County Dublin. 

The works of this harbour are in good order. The 
removal of the rocks from the bed of the harbour, for 
which a sum of £1,600 was voted, has been finished, 
the amount expended being aboxxt £58 under that of 
the vote. 

Breaches in the sea slope of the eastern pier have 
been made good, to the extent of 10,000 square feet, 
and other parts of the slope repaired. 

The faces of both east and west wharves, including 
jetties and stairs, have been put in a thorough state of 
repair. 



Leabgarrow Boat-slip, Arannwre, County Donegal. uiug. M. In6t. 

Mr. Charley says that “ the works at Leabgarrow 
boat-slip, which wei’e in an advanced state this time 
last year, have since been completed. There have 
been several severe storms during the past year — one, 
on the 1st of May, was stated to have been the most 
severe known to the oldest inhabitant ; but the work, 
although not then completed, sustained no serious 
damage. ‘ The slip ’ has already proved of great use 
to the islanders.” 

Bantry Pier, County Cork. 

A settlement has taken place at the outer end of 
this pier, and part of the work having failed, the con- 
tractor has been called on to make it good. 

Passage East, County Waterford. 

The contractor has made good progress with the 
works during the year, and it is expected they will be 
completed about the 1st of June next. 

Kilkeel Harbour, County Down. 

The works of this harbour are finished, with the ex- 
ception of a groin at the north side of entrance and 
excavation in the docks. 

Errislannan Harbour, near Clifden, County Galway. 

The works are completed, and the award made. 

Ballycastle Boat-slip, County Antrim. 

The improvement of the entrance to this harbour, by 
the excavation of rock and removal of loose stones, has 
been finished, and the award made. 



Donaghudee Harbour, County Down. 

The works of this harbour suffered considerable 
damage from gales of wind. One which occurred on 
the 12th October last from S.E. and S. destroyed 
-about 180 feet in length of Lemon’s wharf, injured the 
sea pavements of both noi-th and south piers, and made 
a small breach in the pier head back of the lighthouse. 
This latter was at once secured ; the repairs to sea 
pavement are still in progress. 

Dunmore Harbour, County Waterford. 

The works performed at this harbour during the past 
year were — I. The repairs of the stone beacon at the 
mouth of the harbour, which was injux-ed by collision. 
II. The removal of an old whax-f, which was of no use, 
and was an obstacle to the beaching of the smaller class 
of fishing boats. III. The usual works of maintenance. 

In consequence of the small sum voted for this har- 
boxir I was unable to do anything towards repairing 
the damage to the sea slope already specially reported 
on, but the balance of the funds provided was, at the 
end of the financial yeax-, applied to the purchase of 
the necessary plant and materials, and those repairs (to 
the utmost extent of the funds provided for mainte- 
nance) will be proceeded with during the px-esent year. 
Trawlers, drawing as much as 11 feet water-, now 
frequent the harbour, and complaints are made of the 
insufficient depth at low water. 

Fishery Piers and Harbours. 

Lady Elizabeth’s Cove Pier, near Tramore, County 
Waterford. 

The works have been completed, and the award 

ade in this case. 



Spiddle Pier, County Galway. 

A settlement occurred at the pier head, which has 
been made good, and there now remains to be done 
some rock excavation in the harboux-, and the forma- 
tion of a groin at the entrance. The work will (it is 
expected) be completely finished within a month. 

In his report of 3rd April last, the overseer in chax-ge 
says, “ With reference to gales of wind (and their 
effects) which have occurred dui-ing the year, I beg to 
say we have had many severe storms and much rough 
weather, particularly during the late repairs, but all 
passed off without doing any injury to the works worth 
notice.” 

Port Salon Boat-slip, Lough Swilly, County Donegal. 

The Board ordered this work to be commenced on 
the 7th April, 1870. It will be completed early in 
the present summer. 

Kilmore Pier, County Wexford. 

The repair-3 of this pier have been fixxished, and the 
cost thereof has been certified to His Excellency the 
Lord Lieutenant. 

Drainage Maintenance. 

Works are in progress in two drainage districts, both 
situated in the county of Mayo, namely, Saleen Lough 
and Moyour. The works in the former are already 
near a close, and those in the latter it is expected will 
he completed before the end of the present year. 

Robert Manning, M. Inst. G.E. 

May 10, 1871. 
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Al'PHNDtX 

Report of 
.T. Si. Masi 
Engineer. 



R* Extracts from Report of Mr. John S. Mason, c.e., Engineer in charge of Ulster Canal. For 
Mr . the year ending 31st March, 1871. 



Monaghan, Ufch April, 1871. 

Sin, — I beg to furnish the annual report on the 
Ulster Canal, including the works of maintenance, the 
formation of an addition to the reservoir at Quiglough, 
and the construction of a head feeder from the River 
Black water at Bollanode. 

Tho works along the canal have been maintained in 
good order hy keeping in repair the fences, towing- 
paths, and embankments, renewing the puddle banks 
where leakages appeared, and painting and repairing 
the lock gates. 

The works of maintenance, are described in the fol- 
lowing divisions: — 



fore, required much attention, and have been raised 
and puddled where necessary. Near the 25th lock 
the stop plank groove, referred to in a previous report, 
was built. Between the 25tli and 2Gtli locks the 
reach was run dry, and tho bottom cloared of mud and 
weeds. At the crossing of the Clones and Cavan 
Railway the company have much improved, by widen- 
ing the portion of canal which was altered by them, 
and there is now sufficient room for a lighter to pass 
under their bridge. The towiug-paths, partly used as 
farm roads, have been repaired, with minor works of 
maintenance, including tho repairs of the timber 
bridges and painting the lock gates aiul beams. 



1. O/tttrleinoiU to Caledon — 14- miles. 

The works continue, in general good repair. There 
aro still some leakages in tho rock cutting between 
the 3nl ami 7th locks, the water escaping through 
joints of tho rock. The places have not yet boon 
found. A t Quinn’s and M'CJure’s embankments, on 
the Caledon level, trendies wore puddled whe.ro leak- 
ages were observed, and some day was carried in 
lighters to form the slopes. The fences and towing- 
path have lioeii kept in repair hy the bankrangors, 
with other minor works of maintenance in keeping 
the canal clear of woods, and painting and repairing 
the lock gates. 

2. Caledon to Monaghan — 11 miles. 

The principal work done in this division was the 
repair of embankments. On the Tyhollan roach tho 
high embankments near Martin’s bridges required 
puddling, and tho slopes were reformed with clay. 
Several small slips in tho edge of the towing-path and 
fences were made good. This reach was run dry in 
tho summer months, and the bottom cleared of mud 
and heaps of woods which in some places obstructed 
the passage of lighters. The towing-paths were 
stoned and gravelled where necessary, and the main- 
tenance of all tho works, including the locks and lock 
gates, has boon carefully attended to. 

3. Mowujlum to 3mithboroiujh — 8 miles. 

At Monaghan a few perches of the towing-path 
gradually sunk down where tho embankment was 
founded on soft ground. Some clay has been boated for 
reforming the bank in summer time. Portion of the 
summit level was run dry, and the bottom cleared of 
weeds and mud. The towing-paths and fences in this 
division have been kept in good order by the hank- 
rangers. The invert at Ballyleck tunnel, between 
lllfch and 20th looks, prevented the drainage of the 
adjoining land, and was lowered about eighteen inches. 
Tho lock gatos were repaired and painted, with other 
works of maintenance. 

4. Smithlorovgh to Clones — G miles. 

Tho works in this division are in general good re- 
pair. Below tho 22ud lock the bottom of the canal, 
referred to iu previous reports, was puddled, and tho 
slopes will ho finished when clay can be boated to the 
pluco. Near Clones, portions of tho ombankments at 
Jjogar Hill continue to settle down, and require to bo 
raised. Tho fences and towing-paths were maintained 
iu good order by the lmnkraugers. The timber bridge 
at Carney’s Island was repaired, also the lock gates 
and tho beams woro paintod. 

5. Clones to Lough Erne — 7 miles. 

This division suffers injury from want of water in 
tho summer timo, exposing tho puddle banks to the 
weather, and causing thorn to leak when the reaches 
aro filled with water. Tho embankments have, there- 



Quiglough Reservoir. 

Immediately below the present embankment, an 
addition is proposed to ho made of thirty-three statute 
acres to the reservoir. The lands have been acquired 
under the Railway Acts, and the arbitrator made his 
final award in the month of August. Since then the 
purchase has been completed, and, on getting posses- 
sion, the fences were made, and are nearly completed. 

The now reservoir is bounded hy hills, except at a 
narrow outlet where an embankment, 160 feet long 
and twenty feet in height will be constructed, with 
sluices for supplying water to the canal. A quantity 
of stone has been quarried and drawn to the works, 
which are now in progress, and will be carried on 
during the summer. 

Head Feeder. 

For the purpose of supplying water to the canal, th© 
River Blackwater, during floods, will be diverted into 
the reservoir by a head feeder constructed at Bellanode. 
Between tho present reservoir and Bellanodo the feeder 
will be made fifteen feet wide at bottom, and the 
embankments raised. From Bellanode a new course, 
a little more than a quarter of a mile in length 
ami twelve feet wide in bottom, will be earned by 
embankments to the head weir of the mill, where a 
second weir will be built across the river, 150 feet 
long, with sluices and other works, for the purpose of 
diverting the river during floods into the new water 
course which is now partly constructed, and tho works 
are in active progress — quarrying stones for building 
bridges and tunnels, and laying short railroads for 
forming the embankments. 

The canal locks and gates continue in good repair, 
and the works have generally escaped injury from floods 
during the winter. The weed Anacharis Alsinastrum, 
referred to in previous reports, still grows in the canal, 
and delays the passage of lighters, as it has not been 
cleared except when obstructing the flow of water 
along the reaches. The towing-paths are still injured 
and trespassed on hy persons carting on them as farm, 
roads, who claim a right from not having been pre- 
vented using them by the late Canal Company. 

As there has been no regular supply of water for 
keeping tho levels or reaches constantly full during 
the year, the canal was closed for traffic ; but in the 
winter months lighters were allowed to pass between 
Cliarlemont and Monaghan, carrying 1,074 tons of 
corn, coals, turf, timber, slates, tiles, ancl bricks. On 
the completion of the reservoir works an ample supply 
of water will be stored and available for the canal at 
all seasons, when a regular traffic may be expected. 

I am, Sir, 

Your obedient servant, 

John S. Mason, C.E. 

Edward Hornsby, esq., Secretary, 

Office of Public Works, Dublin. 
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Extracts from Report of Mr. James M. Merrick, Inspector, on the State of the Upper Shannon 
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Navigation Course from Shannon Harbour to Battle 
Bridge Lock. 

The following works have been executed for the 
maintenance of the navigation channel, 79 miles, 
between Shannon Harbour and Battle Bridge Lock, 
through Loughs Ree, Forbes, Boffin, Bodarrig, <tc. 
Three new floating buoys were moored ; 21 taken up, 
painted, repaired, and remoored ; 28 larch guide-piles 
were painted or tarred ; and 12 stone beacons under- 
pinned, pointed with cement, and lime-washed; and 
1 wrought-iron beacon erected ; 13 new timber floating 
buoys were moored, and 25 new larch guide-piles also 
erected, to replace those carried away by the floating 
ice of last winter. 

Shannon Bridge. 

The seams of the timber flooring of the swivel-bridge 
were caulked and tarred. 

The interior of the toll collector’s house was lime- 
washed, and the timber work painted in oil paint. 

Alhlone. 

The boundary wall of the Board’s property, at the 
Old Canal, at south-east side of the Garrison Bridge, 
was repaired with 13 cubic yards of rubble masonry, 
and 30 lineal yards of rough stone coping re-set. 

The navigation channel between the swivel-bridge 
and railway bridge was cleared of the weed “ anacharis 
alsinastrum,” which, from the great heat of last 
summer, • increased to such an extent as to impede the 
traffic. 

One hundred and sixty cubic yards of puddle and 
gravel filling were deposited at the up-stream side of 
the weir wall, to replace the backing washed away by 
the floods, and 200 square yards of the pavement on 
the down-stream side repaired. 

One hundred and thirty-two lineal yards of stake 
and •wire fence has been erected on the east wharf to 
prevent trespass. 

The roof of the collector’s toll-house has been repaired 
and 33 yards of metal eave-gutter erected. 

The lock gates were tarred and the iron work painted. 
The traversing roller’s of the lower gates having become 
loose on their axles were secured and replaced by the 
diver. 

The traversing machinery of the swivel-bridge has 
been protected by the erection of an iron railing 
between the girders and ashler platform. 

The two flat barges at this station were thoroughly 
repaired and supplied with eight iron-mounted boat 
poles. 

The hoisting crane, railings, &c., on this wharf were 
painted. 

A small boat and oars were provided for the toll 
collector’s use. 

The sheeting of the roadway of the swivel-bridge has 
been repaired with 150 square feet of pine, 1 inch in 
thickness. 

Five large boundary stones, marked B. P. W., have 
been fixed on the west bank of the canal to define the 
Board of Public Works property from the War Depart- 
ment’s lands adjoining. 

Lanesborough. 

The toll collector’s office has been limewashed, and 
the wood work painted. 

Tarmonbarry. 

The lock gates were scraped and the iron work 
painted. 

One hundred and thirty-two lineal yards of stake and 
wire fence were erected near the lock to define the 
boundary of the Board’s property, and prevent trespass 
of cattle, <fce. 

Eighteen lineal perches of sewer (extending from the 
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Strokestown-road to the catch drain of lower embank- 
ment), 6 feet in depth, were opened, cleaned out, and 
recovered. 

The Board’s house, at the bridge, was repaired, and 
the roof pointed in cement, and a new entrance door 
and frame erected. The jambs and reveals of doors 
and windows were pointed and plastered in cement. 

Three hundred perches of catch drain of upper em- 
bankment were scorned up and the slopes dressed, 
and the masonry of the culvert under the Strokes- 
town-road was repaired. 

The machinery of the swivel-bridge was adjusted and 
some repairs executed on the roadway. 

A fence wall of rubble masonry, 30 feet long by 4 
feet high, and 2 feet thick, with rough coping set in 
mortar, was built at Lack, to define the boundary of 
the Board’s property, and prevent trespass. 

Cloondrah. 

The lock gates at this station were scraped and 
tarred. 

The roof and chimney-shaft of Lock House were 
repaired and pointed with cement, and the interior 
and exterior of the house was limewashed and a new 
door and frame fixed in. 

Sixty boulder stones, and gravel, containing about 
12 cubic yards, were raised out of the canal (at the 
point where the Camlin river discharges into it), by 
means of bag and spoon dredging, and 60 lineal perches 
of the canal was cleared of weeds. 

Forty perches of catch drain of the canal were 
scorned up. 

Jtooskey. 

The lock gates at this station were scraped and the 
sheeting caulked and tarred, the iron work painted, 
and the rack and gearing of upper sluices adjusted. 

The roof and chimney-shafts of lock house were re- 
paired, a firegrate erected, and the interior of the 
house limewashed, 

A gap or “ Queen’s share,” 30 feet in width, was 
opened in the hurdles of eel weir, at this station. 

Jamestown Canal, Lock and Mill Buildings. 

The exterior of the toll collector’s house was pointed 
with cement, and the interior limewashed. 

The lock gates on the Jamestown Canal were scraped 
and tarred, and the iron work painted. The foot boards 
were renewed. 

A large quantity of weeds, which obstructed the 
traffic, were removed from the canal by means of 
drags. 

In consequence of the high floods which occurred in 
last October, the west bank of the canal was raised for 
a length of 400 lineal yards, by 1 foot high and 2 feet 
in width, to prevent the water from flooding the adjoin- 
ing lands. 

Carrick-on-Shan non. 

The exterior of the toll collector’s house was rough- 
cast, to prevent dampness, and the roof repaired, the 
interior limewashed, and the wood work painted in two 
coats, oil paint. 

The public sewer through the Board’s property, at 
the west side of the river, was opened and enlarged, to 
ensure a better outfall. 

The wharf was repaired with 8 tons of limestone 
metalling. 

Fifty square yards of the face work of retaining wall, 
at south side of the harbour, was raked out and pointed 
with cement. 

Battle Bridge and Drumleague Locks, and Lough AUen 

Canal. 

The lock gates at Battle Bridge were scraped and 
tarred. 
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Appendix D. The exterior and interior of the lock house was lirne- 

, washed, and the roof and chimney stacks pointed in 

Report of Mr. ’ 

James M cement. 

Merrick,' The lock gates at Drumleague were scraped and 
Inspector. tarred. 

Two thousand three hundred and forty-five perches 
of catch drain, between Battle Bridge and Lough Allen, 
were scoured up. 

Three hundred and forty perches of the canal were 
cleared of weeds, where they obstructed the traffic, 
between Battle Bridge and Drumleague Locks. 

In consequence of the high and sudden floods in 
October last, the water overflowed the west bank of 
the canal, between Lough Allen and Drumleague Lock, 
the great pressure forcing back about 70 lineal yards of 
the embankment, and causing considerable damage. 
The water was immediately dammed ofF at Drumhauner 
Bridge, during the night of the 18th of October, and 
further damage prevented. 

A stop gate of balk timber, 18 feet by 10 feet, has 
since been erected at Drumshambo Bridge, to enable 
the canal bank to be repaired, and the stones in the 
dam to be removed. It will be necessary to raise the 
west bank from 1 to 2 feet for a length of 918 yards, 
to guard against a similar occurrence. 



The Boyle Water from its junction with the Shannon to 
Drum Wharf. 

The lock gates at Knock vicar were scraped and 
tarred and the iron work painted. 

A large quantity of weeds was removed from the 
navigation channel on the up-stream side of the lock. 

The interior of the lock house was limewasked, and 
a new timber gate and frame erected at the store, 
anotkertimber gate to the towing path was also erected. 

Nine new larch guide piles were erected to define 
the navigation channel between its junction with the 
Shannon and Knockvicar Bridge. 

General State of the Harbours and Wharves. 

The harbours and wharves at Lecarrow, Dromod, 
Drumsna, Carnadoe, Jamestown, Kilbride, and Drum- 
shambo, on the Shannon, and at Cootehall Bridge, 
Knockvicar, and Drum Wharf, on the Boyle Water, 
are all in a good state of preservation. 

I am, sir, your obedient servant, 

James M. Merrick, Inspector. 

Upper Shannon, 
Athlone, 31st March, 1871. 

To the Secretary, Board of Public W orks, 

Custom House, Dublin. 



Report of Mr. Extracts from Report of Mr. William Molloy, Inspector, on the State of the Shannon Naviga- 
JSw* TI0N (Limerick District), and the Maique Navigation. For the year ending 31st March, 
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Inspector. Jo/1. 



Shannon Office, Limerick, 
28th March, 1871. 

Sir, — I beg leave to submit to you, for the informa- 
tion of the Board, the following report on the state of 
the works on the Lower and Middle Shannon, which 
have been carefully maintained during the past year, 
all of which are in a good state of repair at present. 



Clare Harbour. 

The wharf has been repaired with 1 2 cubic yards of 
broken stones, and the berths for vessels cleaned and 
made even ; the office lime-whitened ; one new back- 
stay to the crane, 37 feet long, mounted and coated 
with well-boiled tar j the ironwork painted two coate. 



Querrin. 



Limerick Navigation. 



The pier, harbour, and roadway at this station are 
in good repair ; no expenditure incurred during the 
past year. 

Kilrusli Pier and Harbour. 

The heavy gales during the past year have done 
some injury to the western wall and parapet of the 
pier, which has been made good, and the old portion 
of the inner side of the harbour pinned and properly 
secured. A portion of the top pavement taken up, 
renewed, and reset, the surface of the stone steps re- 
newed by rough punching. The machinery of the 
crane at the steamboat berth was much worn and 
defective, a new set of wheels and gearing had to be 
provided for same. The roof of the store coated with 
well-boiled tar, and the woodwork painted. 

Scdeen Pier. 

The surface of wharf has been repaired. A retaining 
wall at rere of house built 12 feet long and C feet high. 
A new oak ladder 1 6 feet long has been provided for 
the use of vessels and boats at low water ; the collec- 
tor’s house lime whitened. 

Kilteery Pier. 

The works at this station are in good repair, and 
no expenditure incurred during the past year. 

Foyus Harbour. 

The wharf has been repaired with strong gravel from 
riie beach. One hoisting crane cleaned, painted, and 
back stays tarred. The accumulation of silt is still on 
the increase, which very much affects the vessels en- 
tering the harbour. 

Kildysart. 

The works at this station are in good order, the iron 
ladder has been repaired and leaded into the stone 



The canal banks, wharves, roadways, bridges, cul- 
verts, and towing-paths between Limerick and Killaloe, 
a distance of 16 miles, have been well and carefully 
maintained. 

In consequence of the high floods during the past 
winter, several slips have taken place in the banks on 
the Shannon levels ; they were attended to without 
delay, and the injury made good. The wharf and road- 
way between Glare-street and the canal stores has been 
repaired with 86 cubic yards of broken stones, the cast- 
iron pillars cleaned and painted in oil paint. The 
collector’s and inspector’s house and offices cleaned 
and lhne-whitened. There has been two pair of new 
deep gates made and erected ; one pair at Annabeg, the 
framing is 15 feet deep by 10 feet 2 inches wide ; the 
second pan- at Gillogue, the framing is 16 feet deep 
by 10 feet 2 inches wide ■ the tidal lock-gates have 
been taken up and newly sheeted, 7 feet deep by 26 
feet wide, with 2-| inch red pine ; 6 new elm sluices 
fully mounted with x l inch iron on the bars to 
save the sheeting ; 5 new balance beams put on, 25 
feet long, 14 inches square ; 8 new footboards of native 
elm, 12 feet long, 18 inches wide, and 2J inches thick, 
mounted with half-round iron on front of same, 9 up- 
rights and brackets, 2 logger heads, together with 
usual and necessary repairs. The woodwork of the 
several lock-gates, 25 in number, have been scraped, 
cleaned, and tarred, the iron work painted, 2 oak stop- 
posts put down at Errina lock, one new out-office built 
at Clonlara lock, 12 feet by 9 feet wide, with door and 
window in same. The towing-paths have been re- 
paired with 285 tons of gravel, 87 yards superficial of 
stone pitching on slopes, 387 yards superficial sodding 
slopes of banks, 1,246 perches of boundary drains 
scoured and deepened, 625 perches of the canal cleaned 
and freed from weeds, which formed an obstruction to 
the trade boats. The lockhouses, stores, &c., 21 in 
number, have been lime-whitened, the roofs repaired, 
the doors and windows of same painted one coat in 
oil. 
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World’ 8 End. 

The stone pitching of slopes defective has been 
pinned, made good, and the roadway repaired with 8 
tons of strong gravel. 

Ardclooney Hirer. 

The succession of heavy floods in this river during 
the past year have brought down large quantities of 
shingle and gravel from the mountains, the chief part 
of which has been trapped above the towing-path, and 
prevented from being driven into the navigation course; 
1,331 cubic yards of this gravel removed by horses and 
carts, and 411 cubic yards by hand dredger, from the 
navigation course ; 75 perches of boundary drain 
scoured and deepened ; 22 perches of sod fence built, 
and 85 yards superficial sodding on slopes. 

EiUaloe. 

The collector’s, caretaker’s, and store houses have 
been repaired and lime-whitened ; portions of the river 
wall between the lock-house and the pier-head have 
been pinned. The C steam-dredger has been thoroughly 
repaired and put in first rate working order. She has 
been fitted up with a new ladder of best red pine, free 
from sap, 43 feet long 12" x 6", the segment pieces 34 
feet long 6" x 6", the stanchions, cross-heads and cross- 
bars of African oak, bound witli 104 feet lineal of 
4" x flat iron, and hung with double straps; two new 
stationary shoots made of native elm, 7 feet long, 3 
feet wide, and 20 inches deep, 21/' stuff; two shifting 
shoots of native elm 5 feet long, 3 feet wide, and 12 
inches deep ; four uprights of African oak for frame of 
shoots 5' 6" x 6" x 4" ; two oak frames for lifting shoots, 
with the necessary eye bolts, y straps, &c. ; one new 
funnel, 1 2 feet high, and one new step ladder, C feet 
long, supplied. One new side-deck raised 2' 2" high, 
12 feet long, and 5' 4" wide ; the beams and joists are 
of African oak, and the deck planking red pine, '2 
inches thick, the portion of the deck over the boiler, 
16 feet long and 4 feet wide, has been laid with 
2-inch planking. The interior of the boat has been 
fitted up for the accommodation of the master, engine- 
driver, and deckmen, with new flooring, side sheeting, 
lockers, and other fittings. No. 3 hopperbarge has 
been repaired with two new end decks, 14 feet square 
on joists 14 feet long, 7" x 4", covered with 2-inch 
red pine sheeting, all seams caulked 2 threads ; 298 
superficial feet of 2-inch red pine planking on sides 
and ends. 

Scarif. 

Both quays at this station are in good repair. No 
expenditure incurred during the past year. 

Mount Shannon. 

The works of this station are in good order. No 
expenditure incurred during the year. 

Portumna. 

The wharf has been repaired with 12 cubic yards of 
broken stones ; the hoisting crane cleaned and painted ; 
the roof and sides of the office coated with tar. The 
toll-house lime-whitened; 1S2 perches of canal to the 
Connaught harbour have been dragged and cleaned of 
all weeds which impeded the traffic ; 206 lineal yards 
of boundary fence repaired, and boundary drain cleaned 
up ; 36 heavy larch trees provided for repairs of works, 
and piles for defining sailing course. 

Meelick. 

Several leakages having appeared from time to time 
in the new canal bank were attended to without 
delay, the leakages made good by stopping them with 
well-tempered puddle ; the lock-house and stores lime- 
whitened, all woodwork of doors and windows painted 
two coats in oil paint; 186 perches lineal of drain 
cleaned and all obstructions removed therefrom ; the 



sheeting of the deep gates was very defective, and had Appendix D. 
to be renewed with 360 feet superficial of 3-inch p 
planking, red pine, and coated with Stockholm tar. wiffiam lF ' 
The brass bushings in the roller frames were much Molloy, 
worn, they had to be taken out and new ones put in Inspector, 
by the diver ; the working gear, crab winches, sluice 
boxes, posts, and hand-rails, have been all painted two 
coats in oil. 

Cloonaheenogue Canal. 

The canal bank on the south side has been repaired 
with 8 cubic yards of broken stones, 120 yards super- 
ficial of sodding slopes, 375 perches lineal of boundary 
drains scoured and deepened. The lock-house suffered 
a good deal of injury from the winter storms ; the roof 
has been overhauled and painted, six new window- 
sashes glazed and put in, the floors, doors, and skirt- 
ings repaired. The wooden biidge over the canal at 
Kylenascariff Mill was very defective, the ends of the 
girders decayed from dry rot; they were scarfed, braced, 
and the sheeting renewed, the iron railings repaired, 
made good, and painted ; the ballast sheeting planks 
were quite rotten, and had to be renewed with 120 
superficial feet of rough deals. 

Banagher. 

The collector’s house has been lime- whitened, the roof 
of the store repaired, and one metal pile driven at the 
entrance to the harbour. 

Shannon Harbour. 

The ferry-boat at this station was defective ; she 
had to be taken up and put into dock for general re- 
pairs, viz. Oak timber heads 3' 6" x 5" x 4" ; oak 
stanchions 2' 4" + 4"x4"; 171 feet superficial of 
2-inch red pine planking on sides and ends, 99 feet of 
2-inch red pine sheeting in gangway inside, 18 feet 
lineal of gunwale plank, 12 inches by 24 inches thick, 
native elm ; 92 feet of angle iron on bottom and ends’ 

10 inches wide ; 5 iron straps on ends, 4 feet long 
24" + 4" ; and 1,053 feet of caulking, 2 threads, all paid 
off and coated with Stockholm tar. 

The approaches to the ferry landings have been made 
good by driving 19 beech piles, secured with 182 feet 
long of larch waleings bolted to piles. The struts that 
support the piles, and booms for the protection of the 
wooden bridge, have been secured with bolts and nuts, 
and.] 195 hard wood battens, 4' x 3" x 1^", have been 
spiked on the surface of the wooden bridge, to prevent 
horses from slipping; 30, 12'x9" X 3", rough deals 
driven at the ends and sides of the landings for the 
ferry-boat. 

General Navigation. 

The necessary guide piles, buoys, and beacons for 
defining the sailing course have been attended to, viz. : 

4 piles of native timber driven between Banagher and 
Portumna ; one oak pile driven between at the en- 
trance to Loughderg; 7 iron buoys replaced on shoals 
which shifted from their proper position on the leak ; 

6 buoys taken up, cleaned, and painted, the chains 
renewed, and placed on shoals; 8 beacons lime-whitened. 

A large east-iron pile has been put up on Castle Farrel 
shoal, Coose bay, which is a very great advantage to 
steamers having to run up westward for shelter in 
rough weather. 

River Maigce Navigation. 

The works on this navigation are in very good order. 

The collector’s house has been lime-whitened, the 
doors and windows painted one coat plain colour. 

I have the honour to be, sir, 

Your obedient servant, 

William Mollot. 

The Secretary, Board of Works, Dublin. 
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